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82-098 


Call  to  Order:      2:05  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Nancy  C.  Lenvin, 
Commissioners  Peter  McCrea,  John  M.  Sanger,  Thomas  Hsieh 


The  minutes  of  the  regular  meeting  of  April  27,   1982  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  McCrea,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0174       H      Adopting  revised  schedule  of  rates  to  be  charged 
for  furnishing  Hetch  Hetchy  Power  comparable  to 
those  authorized  by  the  California  Public  Utilities 
Commission  through  February  18,   1982,  with  discounts 
to  various  municipal  departments. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0174-A  H       Directing  staff  to  review  all  municipal  departments 
to  ensure  that  all  separately  metered  activities 
that  receive  revenues  from  sources  other  than  the 
general  fund  will  be  charged  electric  rates 
without  discount. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0175       H      Authorizing  the  General  Manager  of  Public  Utilities 

to  negotiate  contracts  with  the  San  Francisco  Unified 
School  District  and  the  San  Francisco  Community 
College  District  to  undertake  energy  conservation 
programs . 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  McCrea,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0176  Scheduling  the  next  regular  meeting  for  1:00  P.M., 

May  25,   1982,   in  Room  282,  City  Hall,  San  Francisco. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


82-099 


On  motion  of  Sanger,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  plans  as  prepared  by  staff  and  authorizing 
bid  call  under  Municipal  Railway  Contract  No. 
MR-820,  Purchase  and  Installation  of  Cable  Drive 
Machinery,  estimated  to  cost  $2,000,000. 

Vote:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  plans  as  prepared  by  staff,  and  authorizing 
bid  call  under  Water  Department  Contract  No.  1819, 
Relocation  of  Sunset  Supply  Line  at  Colma  Creek, 
San  Mateo  County,   estimated  to  cost  $130,000. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Contract  No. 
WD-1650,  Construction  of  San  Andreas  Pipeline 
No.   3,  as  satisfactorily  completed;  approving 
Debit  Modification  of  Contract  No.   1  in  the  amount 
of  $289,431.79,  and  authorizing  final  payment  in 
the  amount  of  $755,821.85  to  the  Contractor, 
Underground  Construction  Co.,  Inc. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Water  Department 
Contract  No.   1757,   Installation  of  Valves  and  Various 
Piping  at  Alameda  Creek  Siphon  and  Calaveras 
Pipeline,  Alameda  County,  as  satisfactorily  completed; 
and  authorizing  final  payment  in  the  amount  of 
$7,679.80  to  the  Contractor,  Monterey  Mechanical 
Company. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Hetch  Hetchy 
Contract  No.   635,  Tunnels  and  Pipelines,  Miscellaneous 
Mechanical  Repairs,  as  satisfactorily  completed 
and  authorizing  final  payment  in  the  amount  of 
$2,908.08  to  the  Contractor,  Richardsons 
Engineering  Contractors,  Healdsburg ,  California. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


82-100 


On  motion  of  Sanger,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  compromise  settlements  and  collection  of 
damage  claims  which  the  Municipal  Railway  has 
against  miscellaneous  debtors  in  the  amount  of 
$11,380.98,   for  the  month  of  March,  1982. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  accept 
$10,274.45  in  settlement  of  a  property  damage 
claim  against  Fireman's  Fund  Insurance  Company, 
as  insurer  of  Wedemeyer  Bakery,   for  damages  to 
LRV  #1280. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  Revolving  Fund  payments  totalling  $7,503.38 
for  settlement  of  claims  against  the  Municipal 
Railway  in  the  month  of  April,  1982. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  McCrea,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Authorizing  the  preparation  and  distribution  of  a 
Request  for  Proposals  to  consultants  to  perform 
alternative  studies  to  needs  of  San  Joaquin  Pipeline 
No.  4. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Authorizing  the  Utilities  Engineering  Bureau  to 
prepare  and  circulate  a  Request  for  Proposals  of 
professional  services  to  provide  a  feasibility 
study,  construction  cost  estimate  and  preliminary 
drawings  and  specifications  for  the  proposed 
O' Shaughnessy  Dam  Hydroelectric  Plant. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


82-101 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Rejecting  all  bids  received  for  San  Francisco 
Water  Department  Contract  No.   1835  -  8-Inch  Ductile 
Iron  Main  Installation  in  California  Street, 
Drumm  to  Davis  Streets  and  Sansome  Street  to 
Grant  Avenue  and  authorizing  readver tisement 
of  the  work. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


President  Flynn  was  excused  at  4:00  P.M. 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Rejecting  all  bids  for  San  Francisco  Water  Department 
Contract  No.   1839,   for  the  Repaving  of  Street  and 
Sidewalk  Openings  for  the  San  Francisco  Water 
Department  for  Fiscal  Year  ending  June  30,  1983, 
and  authorizing  r eadvert isement  of  the  work. 

Vote:     Ayes  -  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Authorizing  the  execution  of  an  agricultural  lease 
to  Pacific  Nurseries,   Inc.,  of  a  certain  167  acre 
of  Water  Department  property  located  in  Alameda 
County,  subject  to  all  terms  and  conditions  set  forth 
in  said  lease;     rescinding  Resolution  No.  82-0080 
which  authorized  execution  of  a  lease  to  Loretto 
Winery,  Ltd.,  d.b.a.  Villa  Armando  Winery,  and 
rejecting  all  other  bids  received. 

Vote:     Ayes  -  Lenvin,  McCrea,  Sanger,  Hsieh 


President  Flynn  returned  at  4:05  P.M. 


On  motion  of  Lenvin,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  accept  transfers 
on  the  cable  cars  without  additional  payment, 
provided  the  passenger  has  a  30-ride  cable  car 
ticket  book  with  at  least  one  ticket  remaining. 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 
No  -  Sanger 


82-102 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0191       E      Awarding  Hetch  Hetchy  Contract  No.   691,  No.   24  - 
Divisadero  Electrification  Project,  26th 
Street  to  Mendell  Street,  Trolley  Overhead 
Construction,    in  the  amount  of  $1,799,999  to 
L.  K.  Comstock  and  Company,   Inc.,  Lafayette, 
California . 

Vote:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0192      A      Approving  a  personal  services  with  Dennis 

Joiner  and  Associates,   in  the  amount  of  $14,000 
for  related  examination  matters  for  classes 
of  Transit  Managers. 

Vote:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger,  Hsieh 


Copies  of  the  above  resolutions  are  on  file  in  the 
Office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

************* 

PUBLIC  HEARING  —  To  consider  a  revised  schedule  of  rates  to  be 
charged  for  furnishing  Hetch  Hetchy  electric  power  to  private 
consumers  and  municipal  departments,  without  discount. 

Ms.   Rosario  Anaya,  President  of  the  Board  of  Education,  spoke  in 
favor  of  continuing  the  discount  for  the  school  district. 
She  said  that  the  school  district  is  facing  a  shortfall  in 
next  year's  budget.     The  proposed  increase  in  electric  rates  is 
equivalent  to  64  teachers.     Due  to  the  1979  Gann  Initiative, 
if  the  rates  are  increased  it  would  have  a  negative  effect  on 
the  City's  budget  by  increasing  the  general  fund  contribution  to 
the  school  district  and  reducing  the  amount  that  can  be  raised 
through  taxes. 

In  response  to  a  question  by  Commissioner  Sanger,  Mr.  Robert  Brooks, 
the  district's  Energy  Coordinator,  was  introduced  and  commented 
on  the  district's  conservation  program.     Commissioner  Sanger 
said  that  there  is  the  possibility  of  having  funds  made 
available  from  Hetch  Hetchy  Water  and  Power  to  fund  accelerated 
capital  improvements  necessary  to  achieve  substantial  energy 
conservation. 

Mr.  Hilary  Hsu,  Chancellor  for  the  San  Francisco  Community 
College  District,  said  that  his  staff  will  work  with  the 
Commission's  Bureau  of  Energy  Conservation  to  reduce  the 
district's  consumption. 


82-103 


Mr.  Charles  Collins,  Director  of  Facilities  for  the  Community 
College  District,   said  that  the  district  has  hired  a  consultant 
to  develop  an  energy  conservation  program  and  is  in  the  process 
of  implementing  that  program. 

Mr.  Maurice  Klebolt,  President  of  CAP/Trans  supported  continuation 
of  the  discount  for  City  Departments,  especially  the  Municipal 
Railway. 

Ms.  Marguerite  Warren,  Chair  of  the  San  Francisco  College 
Emergency  Educational  Program,   said  that  if  the  college  loses 
its  discount  it  will  be  forced  to  charge  to  educate  the  City's 
paramedical  workers. 

On  motion  of  Commissioner  Sanger,  seconded  by  Commissioner  Hsieh, 
the  Commission  unanimously  approved  authorizing  the  General  Manager 
of  Public  Utilities  to  negotiate  contracts  with  the  San  Francisco 
Unified  School  District  and  the  Community  College  District  for 
undertaking  energy  conservation  programs  by  said  Districts. 

On  motion  of  Commissioner  McCrea,  seconded  by  Commissioner 
Lenvin,  Resolution  No.   82-0174-A  was  adopted,  directing  staff  to 
review  all  municipal  departments  to  ensure  that  all  separately 
metered  activities  that  receive  revenues  from  sources  other  than 
the  general  fund  will  be  charged  electric  rates  without  discount. 
The  next  rate  revision  submitted  to  the  Commission  shall  include 
the  aforesaid  reclassification  of  municipal  activities. 

Resolution  No.   82-0174,  adopting  rate  schedules  comparable  to 
those  authorized  by  the  California  Public  Utilities  Commission 
through  February  18,  1982  was  approved,  with  discounts  to  various 
municipal  departments. 

************* 

Resolution  No.   82-0187  —  Rejecting  all  bids  on  Water  Department 
Contract  No.  1835. 

Mr.  George  Newkirk,  Director  of  MBE/Contract  Compliance,  reported 
that  the  low  bidder,  W.  J.  Gaffney,   Inc.,  states  in  his  bid 
that  his  firm  will  do  all  of  the  work  and  will  not  require  a 
subcontractor.     However,  staff  has  found  that  Gaffney  used  a 
subcontractor  on  another  contract  which  was  bid  the  same  way. 
He  said  counsel  advises  that  the  Commission  can  either  award 
this  contract  to  Gaffney  or  reject  all  bids. 

Commissioner  Sanger  moved,  Commissioner  McCrea  seconded,  to 
reject  all  bids  and  authorize  readver t isement .  Resolution 
No.  82-0187  was  unanimously  adopted. 

Commissioner  McCrea  requested  that  staff  take  whatever  actions 
may  be  necessary  concerning  possible  violation  of  the  current 
contract . 

************** 

Item  No.  8  --  Regarding  the  San  Francisco  Municipal  Railway 
5-Year  Plan  1982-87. 

This  matter  was  continued  to  the  meeting  of  May  25,  1982. 
Commissioner  McCrea  moved,  Commissioner  Lenvin  seconded,  to 
schedule  the  May  25,  1982  regular  meeting  of  the  Commission 
for  1:00  P.M.  The  motion  was  adopted. 


82-104 


Item  No.   14  --  Discussion  of  design  for  handicapped  loading 
platforms . 

Mr.  Thomas  Jordan,  Director  of  Special  Projects,  presented 
drawings  of  the  proposed  loading  platform  to  be  installed  at  the 
end  of  the  L-Taraval  line.     He  said  other  sides  under  consideration 
by  staff  for  handicapped  access  are  the  end  of  the  N-Judah  line 
and  the  stop  at  San  Francisco  State  University.     Staff  is  also 
looking  at  an  elevator  device  for  the  San  Francisco  State 
University  site. 

Commissioner  McCrea  moved,  Commissioner  Lenvin  seconded,  approval 
of  the  plan  as  presented. 

************* 

Resolution  No.   82-0188  —  Rejecting  all  bids  on  Water  Department 
Contract  No.  1839. 

Mr.  George  Newkirk  stated  that  the  low  bidder,  Stacy  and  Witbeck, 
Inc. ,  indicated  in  its  bid  that  no  subcontractors  would  be 
used.     He  listed  certain  materials  that  he  would  be  purchasing 
but  made  no  attempt  to  contact  minority  owned  suppliers  for 
those  materials.     The  bid  does  not  indicate  any  Minority 
Business  Enterprise   (MBE)   participation  in  the  contract.  Now, 
the  firm  says  minority  and  women  owned  truckers  will  be  used, 
but  they  were  not  listed  in  the  bid. 

Commissioner  Hsieh  questioned  why  only  two  bids  were  received 
on  a  contract  of  almost  $1  million.  The  second  bid  is  almost 
15%  over  the  engineer's  estimate. 

Mr.   Robert  Fisher  of  Gaston  L.  Jones,   Inc.,  said  that  his  firm 

which  has  been  a  subcontractor  on  other  jobs,  would  bid  as  the  general 

contractor  if  the  amount  wasn't  over  their  bonding  capacity. 

Commissioner  Sanger  moved  to  reject  all  bids  and  authorize  re- 
advertisement  due  to  lack  of  sufficient  competition  in  bidding. 
Commissioner  Hsieh  seconded. 

Mr.   Donald  Casper,  attorney  for  Pacific  Pavements  Company,  Ltd., 
the  second  low  bidder,  protested  rejection  of  all  bids.     He  stated 
that  his  firm  has  acted  in  good  faith  and  has  complied  with  the 
Commission's  affirmative  action  and  minority  business  enterprise 
goals.     He  said  the  contract  should  be  awarded  to  his  firm  as  the 
second  low  bidder. 

At  4:00  P.M.   President  Flynn  was  excused  from  the  meeting.  He 
returned  at  4:05  P.M. 

************* 

Resolution  No.  82-0190  —  Authorizing  acceptance  of  transfers 
on  cable  cars  for  passengers  with  a  30-ride  ticket  book. 

Ms.  Jo  Ivester  of  the  Bureau  of  Financial  Management,  reported 
that  during  the  month  of  March  1982,  the  first  month  30-ride 
ticket  books  were  available,  only  100  ticket  books  were  sold  and 
500  tickets  collected.     This  does  not  indicate  fraud  or  abuse  of 
the  system.     Staff  will  continue  to  monitor  sales  and  usage. 


82-105 


Mr.   Norman  Rolfe  of  San  Francisco  Tomorrow,   pointed  out  that 
if  a  resident  used  the  last   ticket   in  the  book  he/she  would 
be  charged  an  extra  40  cents.     He  suggested  that  transfers  be 
accepted  without  an  extra  charge. 

On  motion  of  Commissioner  McCrea,  seconded  by  Commissioner 
Lenvin,  Resolution  No.  82-0190  was  adopted.  Commissioners 
Flynn  and  Hsieh  voted  "aye",  Commissioner  Sanger  voted  "no". 


Mr.   Sklar   introduced  a  personal  services  contract  with  Mr. 
Dennis  Joiner  which  will  split  a  contract  approved  by  the 
Commission  last  year  due  to  a  disagreement  between  the  partners 
in  the  earlier  contract.     Commissioner  Sanger  moved,  Commissioner 
Lenvin  seconded  approval  of  this  personal  services  contract. 


THEREUPON  THE  COMMISSION  ADJOURNED  TO  AN  EXECUTIVE  SESSION 
ON  A  PERSONNEL  MATTER:        4:29  P.M. 


************* 


************* 


ROMA IN E  A.  SMITH 


SECRETARY 


82-106 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO, 


WHEREAS,  Adoption  of  the  currently  effective  rate  schedules  in  the  Hetch 
Hetchy  service  area,  as  approved  by  the  California  Public  Utilities  Commission, 
with  appropriate  discounts  for  Municipal  customers,  is  deemed  the  best  method  of 
establishing  competitive  rates  for  furnishing  Hetch  Hetchy  power  to  private  consumers 
and  municipal  departments  of  the  City  and  County  of  San  Francisco;  now,  therefore, 
be  it 

RESOLVED,  That  pursuant  to  notice  of  intent  to  adopt  schedules  of  rates 
for  furnishing  Hetch  Hetchy  power  to  consumers  not  otherwise  covered  by  special 
rate  agreements  with  this  Commission,  heretofore  published  as  is  required  by  the 
Charter  of  the  City  and  County  of  San  Francisco,  and  pursuant  to  a  public  hearing 
conducted  in  compliance  with  the  aforesaid  notice,  the  following  schedules  entitled 
"Rate  Schedules  for  Furnishing  Hetch  Hetchy  Power  to  Private  Consumers  and  Municipal 
Departments  of  the  City  and  County  of  San  Francisco"  be  and  the  same  are  hereby 
adopted,  to  wit: 

1.  The  rate  schedules  adopted  are  those  authorized  by  the  State  of 
California  Public  Utilities  Commission  and  effective  February  18, 
1982,  as  follows: 

A-l,  A-12,  A-15,  A-21,  A-22,  A-23,  OL-1,  D-l,  LS-1,  LS-2,  LS-3, 
TC-1,  PA-1  and  S-l. 

2.  The  rate  schedules  shall  be  applied: 

(a)  To  American  Airlines,  TWA,  United,  Delta,  PSA  and  other  airline 
tenants  at  the  San  Francisco  International  Airport  in  accordance 
with  the  settlement  terms  and  conditions  in  the  litigation  City 
v.  Airlines  -  with  36%  discount. 

(b)  To  private  consumers,  including  commercial  customers  not  covered 
by  contracts  and  tenants  at  the  San  Francisco  International 
Airport  not  parties  to  the  settlement  terms  and  conditions  in 
the  litigation  City  v.  Airlines  -  with  no  discount. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


(c)  To  the  San  Francisco  Water  Department,   the  Clean  Water  Program 
(DPW) ,  the  San  Francisco  International  Airport  for  its  own  use, 
as  it  has  been  the  policy  of  the  Public  Utilities  Commission  - 
with  no  discount. 

(d)  To  municipal  departments  of  the  City  and  County  of  San  Francisco, 
other  than  the  exceptions  noted  in  (c)  above  -  with  discount 
determined  by  the  results  of  the  cost  of  service  study  for  fiscal 
year  1978-79,  using  a  10  percent  rate  of  return  on  net  capital 
investment . 

3.     The  provisions  of  Special  Condition  8,  Rate  Schedules  A-21,  A-22 
and  A-23,  dealing  with  the  requirements  for  long-term  contracts 
shall  be  waived. 

BE  IT  FURTHER  RESOLVED,   That  the  foregoing  rate  schedules  be  submitted 
to  the  Board  of  Supervisors  for  review,  as  required  by  Section  3.598  of  the  Charter, 
and  be  made  effective  to  both  private  consumers  and  municipal  departments  of  the 
City  and  County  of  San  Francisco,  beginning  with  the  billing  month  of  July  1982  or 
the  first  applicable  monthly  billing  period  following  review  by  the  Board  of 
Supervisors,  whichever  is  later: 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  finds: 

1.  That  for  fiscal  year  1981-82  $17.6  million  was  transferred  to  the 
general  fund  pursuant  to  Charter  Section  6.407(e);  and 

2.  That  the  proposed  rate  increase  is  necessary  to  enable  a  like  sum 
to  be  restored  to  the  Hetch  Hetchy  surplus  (reserves)  in  order  to 
support  a  similar  transfer  to  the  general  fund  in  fiscal  year  1982- 
83. 

BE  IT  FURTHER  RESOLVED,  That  in  accordance  with  File  No.   8832,  Ordinance 
No.   7384,  this  Commission  approves  and  hereby  submits  to  the  Board  of  Supervisors 
a  report  of  the  anticipated  effect  of  approval  of  the  foregoing  upon  the  budget  of 
Hetch  Hetchy  Water  and  Power  for  the  current  and  succeeding  fiscal  year,  together 
with  all  the  data  supporting  such  conclusions. 


I  hereby  certify  that  the  foregoing  resolution  was ^do^ted  j^jjj^  (  ,t,',t,cs  Co™™*5***11 

at  its  meeting  of  —  


Secretary.  Public  Utilities  Commission 


REPORT  ON  THE  ANTICIPATED  EFFECT  OF  PROPOSED  SCHEDULE  OF 
RATES  UPON  THE  BUDCET  OF  HETCH  HETCHY  WATER  AND  POWER 

May  1982 

The  Hetch  Hetchy  power  system,  with  its  three  hydroelectric  generating  plants, 
generates  nearly  two  billion  kilowat thours  of  electric  energy  in  a  normal  year. 
This  energy  is  sold  to  the  Modesto  and  Turlock  Irrigation  Districts,  Norris 
Industries,  several  industrial  customers  assigned  under  contracts  with  Pacific 
Gas  and  Electric  Company,  and  to  various  departments  of  the  City  and  County  of 
San  Francisco.     A  very  small  amount  is  also  sold  to  a  few  miscellaneous  customers. 

The  rates  to  Modesto  and  Turlock  Irrigation  Districts,  which  consume  about  60 
percent  of  the  electric  energy  sold  by  City,  are  established  by  contracts  between 
City  and  the  Districts.     The  current  contracts  will  expire  June  30,  1985. 

The  rates  City  is  required  to  charge  six  of  its  industrial  customers,  Kaiser 
Aluminum,  Kaiser  Cement,  Lockheed  Missiles,  I.B.M.,  General  Motors  and  Liquid  Air, 
are  PGandE  rates  established' by  the  California  Public  Utilities  Commission.  This 
situation  arises  because  such  rates  are  agreed  upon  in  existing  contracts  between 
these  customers  and  PGandE,  which  contracts  have  been  assigned  by  the  latter  to 
the  City.     Under  the  agreements,  sales  to  these  customers  are  only  to  the  extent 
of  whatever  City  has  available  in  excess  of  the  amount  required  by  City's  own 
municipal  uses  and  its  other  contract  customers. 

The  rates  to  private  consumers  and  the  various  departments  of  the  City  are  estab- 
lished by  resolution  of  the  San  Francisco  Public  Utilities  Commission,  subject  to 
review  of  the  Board  of  Supervisors. 

The  California  Public  Utilities  Commission  has  authorized  successive  changes 
effective  May  12,  1981,  June  21,   1981,  July  14,   1981,  January  1,  1982  and  February 
18,  1982,  resulting  in  a  net  increase  in  electric  rates  prevailing  in  this  area. 
To  continue  its  policy  of  maintaining  competitiveness  with  prevailing  rates  and 
providing  support  to  the  General  Fund,   the  Commission  is  taking  similar  action 
with  respect  to  its  schedule  of  rates  for  disposal  of  Hetch  Hetchy  power  to 
private  consumers  and  the  municipal  departments  of  the  City  and  County  of  San 
Francisco . 

For  fiscal  year  1981-82  $17.6  million  has  been  transferred  to  the  General  Fund  as 
authorized  by  Section  6.407(e)  of  the  Charter.     The  proposed  rate  increase  is 
necessary  to  enable  such  sum  to  be  restored  to  Hetch  Hetchy  surplus  (reserves)  and 
is  necessary  to  maintain  a  like  transfer  to  the  General  Fund  in  fiscal  year  1982-83. 
Such  transfer  can  only  be  accomplished  from  surplus  funds  and  is  subject  to  the 
limitation  that  only  that  part  of  the  surplus  in  excess  of   twenty-five  percent  of 
the  total  expenditures  for  operation,   repairs  and  maintenance  in  fiscal  year  1981-82 
can  be  transferred. 

The  proposed  rates  will  have  no  effect  on  revenue  derived  from  sales  to  Norris 
Industries   (it  operates  the  Riverbank  Army  Ammunition  Plant  for  the  Army  as  lessee), 
since  the  lawsuit  concerning  the  validity  of  the  rates  charged  by  the  City  for 
commercial  electric  power  has  been  settled  and  the  City  and  the  Army  have  entered 
into  a  contract  for  sales  of  power  by  the  City  to  the  Army  for  operation  of  the 
plant . 


It   is  anticipated   that   the  proposed  rates  will  have  no  effect  on  the  revenue 
derived  from  the  municipal  departments,  whether  for  own  use  or  resale  energy,  for 
the  current  fiscal  year  1981-82,  because  the  new  rates  are  to  be  made  effective 
for  the  billing  month  of  July  1982  or  the  first  applicable  billing  month  following 
review  by  the  Board  of  Supervisors,  whichever  is  later. 

A  notable  effect  of  the  new  rates  will  be  an  increase  in  charges  for  electrical 
energy  sold  to  the  San  Francisco  Water  Department,  amounting  to  about  $1,347,700 
for  fiscal  year  1982-83. 

Proposed  rates  will  significantly  increase  the  charges  for  electrical  energy  sold 
to  the  Clean  Water  Program  (DPW) ,  amounting  to  about  $3,404,600  for  fiscal  year 
1982-83. 

Proposed  rates  will  also  impact  significantly  the  revenue  from  sale  of  electrical 
energy  to  the  San  Francisco  International  Airport.     For  the  portion  that  is  sold 
to  the  airline  tenants  in  accordance  with  the  settlement  terms  of  a  lawsuit,  City 
v.  Airlines,  the  increase  amounts  to  about  $3,240,300  for  fiscal  year  1982-83. 
For  the  portion  that  is  sold  to  the  Airport  for  its  own  use  and  the  use  of  tenants 
other  than  the  airlines,  the* increase  amounts  to  about  $4,536,900  for  fiscal  year 
1982-83. 

An  even  more  significant  effect  of  the  new  rates  is  in  their  application,  for  the 
first  time,  to  the  municipal  departments  other  than  those  cited  above.  Heretofore, 
municipal  departments  other  than  the  San  Francisco  Water  Department,   the  Clean 
Water  Program  (DPW)  and  the  San  Francisco  International  Airport  have  been  billed 
on  the  basis  of  cost  of  service  by  applying  a  discount  to  the  adopted  rates.  The 
increase  in  revenue  from  these  municipal  departments  will  amount  to  about  $19,250,300 
in  fiscal  year  1982-83.     The  purpose  of  the  change  is  to  insure  that  the  balance 
sheets  for  each  City  department  which  utilizes  Hetch  Hetchy  power  reflect  the 
power's  market  value  and  to  induce  more  energy  conservation. 

The  following  tabulation  shows  in  summary  the  anticipated  effect  of  the  new  rate 
schedules  on  the  budget  of  Hetch  Hetchy  Water  and  Power  for  fiscal  year  1982-83: 


Gross  Revenue  From: 


Under  Under 
Present  Rates  Proposed  Rates  Increase 


Water  Department  $  2,252,100  $  3,599,800  $  1,347,700 

Clean  Water  (DPW)  4,833,900  8,238,500  3,404,600 

Airport  -  Airline  Tenants*  4,198,100  7,438,400  3,240,300 

-  Own  Use  and  5,878,000  10,414,900  4,536,900 
Other  Tenants 

Other  City  Departments  5,803,700  25,054,000  19,250,300 

Total  $22,965,800  $54,745,600  $31,779,800 

*  City  v.  Airlines  lawsuit  settlement  provides  that   the  City  will  not  adopt  nor 
will  the  City  charge  through  the  Airport  rates  for  direct  use  power  services  to 
the  defendant  airlines  that  are  greater  than  64%  of  the  applicable  rates  which 
the  PGandE  Company  would  charge  for  providing  a  like  class  of  electric  service 
under  its  then  current  rate  schedules. 


-  2  - 


The  1982-83  budget  as  estimated  by  the  Bureau  of  Light,  Heat  and  Power  for  electric 
consumption  by  the  City  departments  is  shown  in  the  attached  tabulation.     As  indi- 
cated by  the  amounts  at  the  extreme  left  hand  column  of  the  tabulation,   the  total 
for  the  City  departments  is  $54,397,100,   $348,500  less  than  that  required  under 
proposed  rates.     There  is  no  cause  for  alarm,   since  it  is  anticipated  that  the 
market  rates  will  be  reduced  during  the  year  due  to  the  savings  in  fuel  costs 
resulting  from  the  excellent  hydroelectric  conditions  because  of  the  heavy  winter 
storms . 
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City  and  County  of  San  Francisco 


Public  Utilities  Commission 


FINANCE  BUREAU 


MEMORANDUM 


TO: 


PUC  COMMISSIONERS 


FROM: 


Andy  Moran  \^^) 
Revenue  Impact  of  Power  Discounts 


SUBJ: 


DATE: 


May  3,  1982 


The  following  is  provided  for  your  consideration  at  the  May  11th 
Commission  hearing. 

A  schedule  of  revenues  is  provided  assuming  discounted  power  rates 
(consistent  with  the  '82-' 83  budget  adopted  by  the  PUC)  and  in  the 
alternative  assuming  no  discount. 

The  total  revenue  effect  of  discounts  is  $11,629,940  of  which 
$3,421,850  comes  from  school  funds  and  $8,208,090  comes  from 
general  funds.     The  entire  $11,629,940  of  additional  revenues 
would  be  available  for  transfer  to  the  general  fund. 


AM:  CW 

Attachment : 


115  )  558-5017 


425  MASON  STREET,  7TH  FLOOR 


SAN  FRANCISCO,  CA  94102 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No 


RESOLVED,  That  staff  is  directed  to  review  all  municipal 
departments  of  the  City  and  County  of  San  Francisco  to  ensure 
that  all  separately  metered  activities  that  receive  revenues 
from  sources  other  than  the  general  fund  will  be  charged 
electric  rates  without  discount;     and,  be  it  further 

RESOLVED,  That  the  next  rate  revision  submitted  to  the 
Commission  shall  include  the  aforesaid  reclassification  of 
municipal  activities. 


1  htrcby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  82*^0^  7Fi 


RESOLVED,  That  the  General  Manager  of  Public  Utilities 
is  authorized  to  negotiate  contracts  with  the  San  Francisco 
Unified  School  District  and  the  San  Francisco  Community  College 
District  for  undertaking  energy  conservation  programs  by  said 
Districts;     such  contracts  shall  include  target  consumption 
reductions,  timetables  and  the  means  of  funding  the  programs; 
and,  be  it  further 

RESOLVED,  The  above-mentioned  contracts  shall  be  submitted 
to  this  Commission  within  sixty  days;  and,  be  it  further 

RESOLVED,  This  Commission  will  monitor  the  performance  of 
the  Districts  under  said  contracts. 


I  hereby  «er+fy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

M  h  ,  '     MAY  11  1982^  _  n 

l  *s  meeting  of  ■  -A  {/  > 

Stuffo*  Pubfc  Ut&tien  Co 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  the  May  25,   1982  regular  meeting 
of  the  Public  Utilities  Commission  will  be  held  at  1:00  P.M. 
in  Room  282,  City  Hall,  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

r.TV  AND  COUNTY  OP  SAN  FRANCISCO 

82-0177 


RESOLUTION  No. 


WHEREAS ,  Under  Municipal  Railway  Contract  No.   820,  purchase  and 
installation  of  Cable  Drive  Machinery  is  to  be  performed  under  the  Cable 
Car  Reconstruction  Program  and  is  to  be  substantially  financed  from  state 
and  federal  funds;  new,  therefore,  be  it 

RESOLVED,  That  this  Commission,  before  acting  on  the  subject 
project,  does  hereby  certify  that  the  Department  of  City  Planning  has 
determined  that  the  Cable  Car  Barn  and  Powerhouse  Rehabilitation  Project, 
of  which  this  contract  is  a  component  part,   is  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  the  State  Guidelines  as  a 
Class  1  (d),  Section  15101  (d)  project;  and,  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff  and  hereby  authorizes  a  bid  call  for 
Municipal  Railway  Contract  No.   820,   Purchase  and  Installation  of  Cable 
Drive  Machinery. 


I  hereby  unify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  i     MAY      1H982  ^  /> 

Mi*  meeting  of-  ,   yj  I      7y  ff 


Secretary,  Pubfc. 


ic  Lfeilittes  dom^Lticm 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO^S^01!Z3 


WHEREAS,  Under  Water  Department  Contract  No.  1819, 
Relocation  of  Sunset  Supply  Line  at  Colma  Creek  is  to  be 
performed;  and 

WHEREAS,  The  City  of  Colma  has  advanced  the  San 
Francisco  Water  Department  $193,000.00  to  perform  the  work; 
and 

WHEREAS,  The  Department  of  City  Planning  has 
determined  this  project  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  and  State  Guidelines 
under  Class  1(b);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications  as  prepared  by  staff,  and  hereby 
authorizes  bid  call  for  Water  Department  Contract  No.  1819, 
Relocation  of  Sunset  Supply  Line  at  Colma  Creek,  San  Mateo 
County. 


I  kgrcby  «er*fy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*m*m*   MAY   '-riO-  §  V 

Secretary,  PuWic  Utilitiej  Oommkaon~ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No^-82r"Q  179 

WHEREAS ,  Work  under  Contract  WD- 16 50  has  been  completed 
by  Underground  Construction  Co.,  Inc.,  and 

WHEREAS,  Claims  for  extra  compensation  for  additional 
work  has  been  filed  with  the  City  and  County  of  San  Francisco 
under  subject  contract,  and 

WHEREAS,  The  City  Attorney's  office  has  recommended 
payment  of  all  sums  admitted  by  City  to  be  due  and  not  in  dispute 
of  the  said  contract,  and 

WHEREAS,   It  is  the  desire  of  the  Contractor  and  the  City 
that  final  payment  be  made  without  prejudice  to  the  rights  of 
either  party  in  connection  with  the  above  mentioned  dispute,  and 

WHEREAS,  There  is  insufficient  funds  in  the  Construction 
of  San  Andreas  Pipeline  No. 3  appropriation  to  cover  the  final 
payment;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  all  of 
the  terms  and  conditions  of  that  certain  agreement  relating  to  said 
subject  between  the  City  and  County  of  San  Francisco,  Public 
Utilities  Commission,  and  Underground  Construction  Co.,   Inc.,  a 
copy  of  which  is  on  file  in  the  office  of  this  Commission,  and 
authorizes  the  Chief  Engineer  and  Deputy  General  Manager  of  Public 
Utilities  to  execute  said  agreement  on  behalf  of  this  Commission 
and  the  City  and  County  of  San  Francisco,  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  a  transfer 
of  funds  in  the  amount  of  $81,223.98  from  Appropriation  No.  47-00- 
00-32-868-387217-100-01  Unallocated  to  Appropriation  No.  47-00-00- 
32-868-387217-104-01  Construction  of  San  Andreas  Pipeline  No. 3, 
and  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  WD-1650,  Construction  of  San  Andreas  Pipeline  No . 3 
as  satisfactorily  completed;   approves  Debit  Modification  of 
Contract  No.l  in  the  amount  of  $289,431.79;   authorizes  an  extension 
of  time  for  unavoidable  delays  of  56  working  days;   and  authorizes 
final  payment  in  the  amount  of  $755,821.85  to  the  Contractor, 
Underground  Construction  Co.,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t    MAY     1 1 13,82 

at  its  meeUng  of  —  ~  ;  /] 

  Secretary,  Public  Utilities  Committion 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Water  Department  Contract  No.   1757,  Instal- 
lation of  Valves  and  Various  Piping  at  Alameda  Creek  Siphon 
and  Calaveras  Pipeline,  Alameda  County,  as  satisfactorily 
completed;   authorizes  an  extension  of  time  of  20  working 
days  for  inclement  weather;  and  authorizes  final  payment  in 
the  amount  of  $7,679.80  to  the  Contractor,  Monterey  Mechanical  Co. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  J  *  ^  Y 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  82=0181 


RESOLVED,   That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.   6  35,  Tunnels 
and  Pipelines,  Miscellaneous  Mechanical  Repairs,  as 
satisfactorily  completed  and  authorizes   final  payment 
in  the  amount  of  $2,908.08  to  the  Contractor,  Richardsons 
Engineering  Contractors. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

'  :    t  MAY 

at  its  meeting  of.    _   H 


Secretary  and  Assistant  GenerallAanagcr 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No82""0l82 

RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,   Department  Managers,  and  the  City 
Attorney,  hereby  approves  compromise  settlements, 
month  of  March,  19  82,  total  amount  billed: 
$8,521.85,  total  compromise  settlements:  $7,271.85; 
and  approves  collections,  month  of  March,  1982, 
amount  of  $11,3  80.98,   for  payment  of  damage  claims 
which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  per  lists  date  April  2,  1982. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

i     MAY     1  1  1982.  - 

at  its  meeting  of  —  -fp  ^  ft 


Secretary,  Public  Utilities  Commission 


imtflmiot 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  82-Q183 


RESOLVED,  That  the  Municipal  Railway 
is  hereby  authorized  and  directed  to  accept 
$10,27^5  in  settlement  of  a  Property  Damage 
claim  in  the  amount  of  $10,27^.^5  against 
Fireman's  Fund  Insurance  Company,  as  insurer 
of  Wedemeyer  Bakery,  for  damages  to  LRV  #128*0. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  — — -  MAY  1  1  1 


Secretary,  Public  Utilities 


\i{^ties^^^m^^n 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

32-0184 

RESOLUTION  No.   


RESOLVED,  That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.  77-0184,  adopted  April  12, 
1977,  payment  of  claims  in  the  amount  of  $7,503.38  made 
by  the  Municipal  Railway,  month  of  April,  1982,  per 
Revolving  Fund  Direct  Payment  No.:  CL0129  and  Direct  Payment 
No.:  CL0122. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.,     ,.    ,  MAY  111982 

at  its  meeting  oj 


Sc<  rcuiry,  Public  Utilib 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No . ^2^0lfc»O 


WHEREAS,  For  Fiscal  Year  1981-82,  $100,000  was  approved  in  the 
Hetch  Hetchy  budget  to  study  alternatives  to  the  construction  of  San 
Joaquin  Pipeline  No.  4;  and 

WHEREAS,  It  is  becoming  increasingly  difficult  to  ensure  the 
future  reliability  of  the  Hetch  Hetchy  system  to  meet  existing  demands 
because  of  the  necessity  of  repairs  which  entail  increasingly  longer 
periods  of  shutdown;  and 

WHEREAS,  Little  capacity  presently  exists  that  allows  for  local 
storage  recovery  after  a  period  of  pipeline  shutdown;  now  therefore.be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Deputy  General  Manager  and  Chief  Engineer,  PUC,  to  prepare  and  distribute 
a  Request  for  Proposals  to  consultants  to  perform  Alternative  Studies  to 
Needs  of  San  Joaquin  Pipeline  No.  4. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  to  me**  of.  '     MAY  1 1 1982 


IS  -J 

QyriHWQfSnager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No^**  0186 


WHEREAS  the  need  to  conduct  engineering  analysis  and  to  provide 
engineering  expertise  to  determine  feasibility,  provide  construction 
cost  estimate,  and  prepare  preliminary  drawings  and  specifications  for 
the  proposed  0' Shaughnessy  Dam  Hydroelectric  Plant  has  been  determined; 
and 

WHEREAS  the  expertise  and  services  of  a  consulting  engineering 
firm  are  required  due  to  the  lack  of  available  personnel  within  the 
Utilities  Engineering  Bureau;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Utilities 
Engineering  Bureau  to  request  proposals,  select  and  recommend  to  this 
Commission  a  suitable  consulting  engineering  firm  to  provide  the  required 
engineering  services. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  Cff  !  1  i  19%  

Secretary.  Public  Utilities  Commission 


— —  ^ — = — 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No^^  0187 


RESOLVED,  That  this  Commission  hereby  rejects  all 
bids  receivea  for  San  Francisco  Water  Department  Contract  Wo. 
18  35  -  8-Inch  Ductile  Iron  Main  Installation  in  California 
Street,  Drumm  to  Davis  Streets  and  San some  Street  to  Grant 
Avenue  and  authorizes  readvertisement  of  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No^Z^OXBS 


RESOLVED,  That  this  Commission  rejects  all  bids 
for  San  Francisco  Water  Department  Contract  No.  1839,  for 
the  Repaving  of  Street  and  Sidewalk  Openings  for  the  San 
Francisco  Water  Department  for  the  Fiscal  Year  Ending 
June  30,  19  83,  and  authorizes  readvertisement  of  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^AY         1  1  1982  ^  


Secretary,  Public  Vtiliti*s*@emrnuston 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No — 82-Ql  $9  

RESOLVED,  That  this  Commission  hereby  awards  and 
authorizes  the  execution  of  that  certain  167  acre  irri- 
gated agricultural  lease  to  Pacific  Nurseries  of  Calif- 
ornia, Inc.,  (copy  of  said  lease  is  on  file  with  Commission's 
Secretary)  of  certain  Water  Department  property  located 
in  Alameda  County  for  a  term  commencing  with  the  execution 
of  the  lease  and  ending  December  31,  1991,  at  a  rental 
as  follows: 

A.  Execution  date  of  lease  to  December  31,  1982 
$250  per  acre,  or  $41,750.00; 

B.  January  1,  1983  to  December  31,  1985 

$260  per  acre  per  year,  or  $43,420  per  year; 

C.  For  each  succeeding  three  (3)  year  period 
thereafter,  i.e.,  commencing  January  1,  1986 
and  January  1 ,  1989 : 

Rental  to  be  adjusted  in  direct  proportion 
to  any  increase,  to  a  maximum  rate  of  ten 
(10)  percent  per  year  compounded,  in  the 
Consumer  Price  Index; 

Rent  payable  in  advance  in  two  equal  installments 
or  January  1st  and  July  1st  of  each  year,  and  shall  be 
further  subject  to  all  other  terms  and  conditions  set  forth 
in  said  lease;  and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  cancels 
and  rescinds  Resolution  No.  82-0080  which  authorized  execu- 
tion of  an  agricultural  lease  to  Loretto  Winery,  Ltd., 
d.b.a.  Villa  Armando  Winery,  for  the  167  acre  parcel  of 
hereinbefore  mentioned  Water  Department  property,  and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  rejects 
all  other  bids  received  for  lease  of  the  subject  167  acre 
parcel . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissi^ 


May  11,  1982  /)  U 

at  its  meeting  of- 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  ^  0190 


WHEREAS ,    Regular  Municipal  Railway  riders  not  riding 
frequently  enough  to  purchase  a  Fast  Pass  must  now  pay  a  40C 
add-on  fare  when  transferring  to  a  cable  car  from  another  mode; 
and 

WHEREAS ,    This  Commission's  intent  in  creating  a  30-ride 
cable  car  ticket  book  for  $18.00  was  to  provide  a  mechanism  for 
such  riders  to  pay  the  same  fare  on  the  cable  car  as  on  the  rest 
of  the  system;  and 

WHEREAS,    That  mechanism  is  effective  only  for  trips 
originating  on  a  cable  car;   now,    therefore,    be  it 

RESOLVED,    That  passengers  may  board  a  cable  car  with  a 
transfer  without  additional  payment,   provided  the  passenger  has 
a  30-ride  cable  car  ticket  book  with  at  least  one  ticket  remaining. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


1 1 1982,   n 

 P  ,  ,-a.P  JLt/ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 

RESOLUTION  NoS2n0i2i 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  691,  the  design  and 
construction  of  a  trolley  coach  overhead  system  and  related  work  is  to  be 
performed  under  the  Trolley  Overhead  Program,  with  substantial  financial 
assistance  from  the  State  Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  April  29,  1982;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No.  691,  No.  24  Divisadero  Electrification  Project,  26th  Street 
to  Mendell  Street,  Trolley  Overhead  Construction  in  the  amount  of 
$1,799,999  to  L.  K.  Comstock  &  Company,  Inc.,  3732  Mt.  Diablo  Boulevard, 
Suite  280,  Lafayette,  California  94549  as  the  lowest  regular  and 
responsible  bidder,  and  rejects  all  other  bids  for  the  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

f   *    MAY  1119T 

m  its  meeting  of  :  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAM  FRANCISCO 


RESOLUTION  No  -02 — fi1  ft 2 


RESOLVED,  That  the  Public  Utilities  Commission  hereby 
approves  a  Personal  Services  Contract  with  Dennis  Joiner  and 
Associates,  in  the  amount  of  $14,000.00  for  related  examination 
matters  for  Class  9140  Transit  Manager  I,  Class  9141  Transit 
Manager  II,  and  Class  9142  Transit  Manager  III. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

>     MAY      1119^   [} 

\  its  meeting,  of  —  f-f  ■  f—'  


at  its  meeting  of  —  -f-f  ■  f-f  ¥- 


Secretary,  PubUc  Utilities  Commission~ 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


01ANNE  FEINSTEIN.  Mayor 
RICHARD  SKLAR.  General  Manager 

1382  KM  , , 


02 


SAN  FRANCISCO 

MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


MEMORANDUM 


May  10,  1982 


TO: 


PUBLIC  UTILITIES  COMMISSION 
Commissioner  H.  Welton  Flynn,  President 
Commissioner  Nancy  C.  Lenvin,  Vice  President 
Commissioner  Peter  Mc  Crea 
Commissioner  John  M.  Sanger 
Commissioner  Thomas  Hsieh 

RICHARD  SKLAR 
CURTIS  E.  GREEN 


THRU: 
THRU: 


FROM:        VICTOR  R.  BELLI VEAU 
SUBJECT    QUARTERLY  REPORT  ON  CLAIMS  SETTLEMENTS. 


Attached  i6  a    report  on  the  activities  of  the  Municipal 
Railway  Claims  Department  for  the  quarter  ending  March  31 1  1982. 
Also  attached  are  detailed  monthly  reports  for  the  three  months  of 
the  quarter  covered. 


Attachment 


cc:        Richard  Sklar 

Douglas  G.  Wright 
Mc  Morris  Dow 
Curtis  Green 
Paul  Holm 

Victor  R.  Belliveau 
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H  E  T  C  H 


H  E  T  C  H  Y 


WATER 


AND 


POWER 


MEMORANDUM 


DATE:     May  18,  1982 


TO: 


RICHARD  SKLAR 

General  Manager  of  Public  Utilities 


FROM: 


DEAN  W.  COFFEY 


General  Manager 
SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

Highlights 

Because  of  the  cold  nighttime  temperatures,  the  spring  runoff  continues  at 
nearly  ideal  rates  within  the  Hetch  Hetchy  Watershed.     If  this  condition 
continues,  all  three  reservoirs  will  not  be  at  maximum  storage  until  the 
beginning  of  the  1982-83  fiscal  year,  permitting  maximum  power  generation 
during  the  meantime. 

The  California  Division  of  Water  Rights  has  questioned  the  City's  high  rate 
of  water  discharge  to  the  Tuolumne  River  at  0 1 Shaughnessy  Dam.     They  are 
conducting  an  investigation  at  the  request  of  the  Chairman  of  the  Tuolumne 
River  Conference  of  the  Sierra  Club.     This  matter  has  been  referred  to  the 
City  Attorney's  office. 

The  Federal  Energy  Regulatory  Commission  has  issued  an  order  granting  exemption 
from  licensing  requirements  of  the  Moccasin  Low  Head  Hydroelectric  Plant.  This 
order  becomes  final  after  30  days  from  date  of  issue,  which  will  be  June  7, 
1982.     The  first  phase  of  engineering  will  begin  at  that  time. 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Capacity  in 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Reservoir 

Acre  Feet 

Mav  1,  1981 

Capacity 

May  1,  1982 

Capac  ity 

Hetch  Hetchy 

360,400 

193,044 

54 

229,989 

64 

Lake  Lloyd 

268,800 

208,257 

77 

220,545 

82 

Lake  Eleanor 

27,100 

27,499 

101 

24,844 

92 

656,300 

428,800 

65 

475,378 

72 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  was  reduced  to 
approximately  70  mgd  for  the  month  of  April  by  the  use  of  San  Joaquin  Pipeli 
No.  1  rather  than  No.  2. 

Power  Production 

During  the  month  of  April,  Moccasin,  Robert  C.   Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  44.430,  60.247  and  101.060  million  kilowatthours 
respectively,  for  a  total  of  205.737  million  kilowatthours,  having  a  value 
in  excess  of  $9,500,000.     This  revenue  reflects  both  the  actual  sale  during 
the  month  of  some  56  million  kilowatthours  and  the  potential  sale  of  some 
31  million  kilowatthours  to  the  assigned  industrial  customers  at  market 
rates . 
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MONTHLY  REPORT  OF  APRIL  ACTIVITIES 


May  19,  1982 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO: 


General  Manager,  Public  Utilities  Commission 


FROM: 


General  Manager  and  Chief  Engineer 


General  Information 


Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  April  amounted  to  25-9  billion  gallons,  which  is  87.0$  of 
capacity.     This  is  slightly  lower  than  the  26.5  billion  gallons  and 
89. 0#  of  capacity  at  the  end  of  March.     For  the  Suburban  system  as 
a  whole,  storage  amounted  to  72.8  billion  gallons  and  93.6$  of 
capacity  compared  to  73.4  billion  gallons  and  ^  .k%  of  capacity  at 
the  end  of  last  month. 

Lower  Crystal  Springs  Dam  spilled  from  the  beginning  of  the 
month  to  April  27  with  a  total  discharge  of  3-3  billion  gallons. 
From  April  27  to  the  end  of  the  month,  Crystal  Springs  Pump  Station 
was  in  service  transferring  water  from  Lower  Crystal  Springs  to 
San  Andreas  Reservoir. 

Excess  Pilarcitos  Reservoir  water  was  transferred  to  San  Andreas 
Reservoir  from  April  18  to  the  end  of  the  month,  totalling  approximately 
197.4  million  gallons. 

Operating  Problems 

Continuing  storms  during  the  first  week  of  April  caused  additional 
damage  to  Department  facilities.     Landslides  in  the  Alameda  County 
watershed  destroyed  part  of  the  Sunol  Aqueduct  and  landslides  in  the 
San  Mateo  County  watershed  destroyed  the  12"  water  service  to  Coastside 
County  Water  District.     It  was  necessary  to  declare  an  emergency  to 
begin  work  on  the  restoration  of  the  aqueduct  and  water  service. 
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Disaster  Training 


On  April  13,   14  and  15  key  officials  of  the  Department 
participated  in  a  crisis  management  seminar  for  the  City  and  County 
of  San  Francisco.     The  seminar  was  conducted  by  the  California 
Specialized  Training  Institute  and  held  at  Moscone  Center.  A 
simulated  catastrophic  earthquake  exercise  was  enacted.     In  this 
exercise,  designated  agencies  had  "controllers"  who  assembled  at  a 
central  control  area  and  interrelated  their  agency's  activities  to 
meet  the  many  emergencies  included  in  the  scenario. 

On  April  21  the  Department's  earthquake  exercise  was  held  in 
conjunction  with  the  City's  annual  earthquake  exercise.     As  in 
previous  exercises,  the  City  Distribution  Division  coordinated 
activities  with  the  Commercial  Division  and  personnel  were  dispatched 
to  various  locations  in  response  to  simulated  emergencies.  The 
problem  experienced  previously  with  regard  to  communication  between 
the  two  Divisions'   radio  frequencies  has  not  yet  been  resolved. 
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Water  Supply. 


1, 

2, 


Hetch  Hetchy  water  import:  An  average  of  87.1  million 
gallons  per  day   (MGD)  for  the  month  of  April. 

Sunol  Valley  Filtration  Plant  treated  99-8  MGD. 
San  Andreas  Filtration  Plant  treated  47.1  MGD. 


3.  Consumption  (MGD  average): 

April  1982  -  208.2) 
April  1981    -  238.8) 

April  1982  -  208.2) 
April  1976     -  262.3) 

12  months  preceding 

May  1,  1982  -  250.3) 
May  1,  1981    -  246.9) 

4.  Storage  (million  gallons)  as  of  May  1: 


14.7  percent  less 
26.0  percent  less 

1.4  percent  more 


1981  1982 
Alameda  Div.    (Capacity  48,014) 
36,134  46,854 
Peninsula  Div.   (Capacity  29,783) 
16,707  25,067 
Total   (Maximum  Capacity  77,797) 
52,841  71,921 


Increase 
-  Decrease 


10,720 
8,360 
19,080 


*  Full 

Capacity 


98 


84 


92 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  13 
locations  and  locks  were  stolen  from  gates  at  5  locations.  A 
total  of  27  department  signs  were  stolen  or  destroyed.  The 
handrail  on  the  Lower  Crystal  Springs  Reservoir  gauge  board  was 
ripped  off  its  supports.     The  cost  of  vandalism  repairs  was 
$4,500.     A  total  of  103  trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  fencing  was  damaged  along  Calaveras 
Road,  Sunol-Pleasanton  Road,  Foothill  Road  and  along  the  top  of 
Calgary  Road.     The  master  padlock  was  stolen  from  the  Ranch  Road 
gate  on  two  occasions.     Several  "No  Trespassing"  signs  were  stolen 
from  the  Calaveras  Reservoir  area.     Repair  of  vandalism  damage 
amounted  to  $1,700.     A  total  of  218  trespassers  were  evicted  during 
the  month. 

Net  Paying  Sales 

April  30  Year 
1982  To  Date 

Actual  $3,056,129  $34,073,715 

Estimated  3,146,530  33,638,240 

Increase/Decrease  (90,401)  435,475 

Increase/Decrease  (%)  (2.87)  1-29 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises 
pay  in  April  all  royalties  or  percentage  of  revenue  through  March, 

Santa  Clara  Sand  and  Gravel  $9,555-67 
Sunol  Golf  Course  9,410. 04 

Crystal  Springs  Golf  Course  8,271.04 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  23  vehicles. 

Vehicle  Accidents 

During  the  month  of  April  there  were  4  accidents,   1  of  which 
possibly  was  avoidable. 


Industrial  Accidents 

There  were  9  lost-time  injuries  in  April. 
22  for  the  calendar  year. 


There  is  a  total  of 


Service  Renewals 


Replacement  of  old,  corroded  or 
undersize  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 


April 
1982 


261 


April 
1982 

128 


15 


Fiscal  Year 
1981-82 


1,866 


Fiscal  Year 
1981-82 


1,**33 


125 


Flushing 

Flushing  was  conducted  in  the  Sutro  Reservoir  zone  in  the  areas 
bounded  by  27th  Street  to  Monterey  Blvd.,  Church  to  Detroit,  Pacific 
to  Bush  and  Van  Ness  to  Fillmore. 


Mains   (all  sizes),  lineal  feet 


April 
1982 

110,900 


Fiscal  Year 
19&1-82 

861,200 
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REMARKS 

May  14 ,  1982 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  meet  in  Executive  Session 
for  the  purpose  of  discussing  an  attorney-client  matter 
on  Monday,  May  17,  1982,  at  9:00  A.M.V  in  Room  287 
City  Hall,  San  Francisco,  California. 

By  order  of  the  Public  Utilities  Commission 


Romaine  A.  Smith 
Secretary 

RAS:fh 

cc:     Richard  Sklar 

McMorris  M.  Dow 
Douglas  Wright 
Leo  Jed 


 PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  •No.fi2-^Qi94 

WHEREAS ,  On  recommendat ion  of  the  City  Attorney  in  tne  case 
of  Daj^jJamiso^ 
Superior  Court  No.  786-390,   it  is 

RESOLVED/  This  Commission  approves  settlement  of  the 
above-entitled  case  under  a  sliding  scale  agreement  pursuant  to 
Code  or"  Civil  Procedure  Section  877.5,   in  an  amount  not  to  exceed 
$40,000.00. 


9344c 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 
1:00  P.M. 
May  25,  1982 

H.  Welton  Flynn,  President 
Nancy  C.   Lenvin,  Vice  President 
Peter  McCrea 
John  M.  Sanger 
Thomas  Hsieh 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Administration 


Municipal  Railway 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Richard 


Sklar 


GENERAL  MANAGER 


Romaine  A.  Smith 


SECRETARY 


82-107 


Call  to  Order:     1:10  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Nancy  C. 

Lenvin,  Commissioners  Peter  McCrea,  John  M.  Sanger, 
Thomas  Hsieh 

The  minutes  of  the  regular  meeting  of  May  11,  1982  were  approved, 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Sanger,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 


82-0195  A 


Adoption  of  the  San  Francisco  Municipal  Railway 
5-Year  Plan  1982-87. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


82-0196  A 


On  motion  of  Lenvin,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Amending  the  adopted  Municipal  Railway  5-Year 
Plan,  1981-86  to  include  the  Vehicle  Rehabilitation 
and  Replacement  Plan. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


82-0197  F 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,   to  apply  for,  accept, 
and  expend  $49,540,000  of  Capital  Assistance  under 
Sections  3  and  5  of  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended,  for  the  purchase  of 
110  forty-foot  diesel  coaches  and  100  articulated 
sixty-foot  diesel  coaches  and  related  equipment. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


82-0198  F 


On  motion  of  Sanger,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Reaffirming  approval  of  a  grant  application  to 
the  Department  of  Transportation  for  a  mass 
transportation  capital  grant  under  the  Federal 
Aid  Urban  program  in  the  amount  of  $1,107,504.00 
to  finance  the  Municipal  Railway  J-Line  Rerail 
and  Guideway  Improvement  Project. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


82-108 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Approving  plans  as  prepared  by  staff,  and  authorizing 
Bid  Call  under  Water  Department  Contract  No.  1824, 
Repair  Rip-rap  Slope  Abutment  at  Lower  Crystal 
Springs  Reservoir,  San  Mateo  County,  estimated  to 
cost  $40,000. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Approving  plans  as  prepared  by  staff,  and 
authorizing  Bid  Call  under  Water  Department 
Contract  No.   1829  -  Repair  Levee  at  Ravenswood, 
San  Mateo  County,  estimated  to  cost  $63,000. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Approving  plans  as  prepared  by  staff,  and 
authorizing  Bid  Call  under  Water  Department 
Contract  No.   1822  -  Construction  of  Lumber 
Storage  Building  at  Sunol  Yard,  Alameda  County, 
estimated  to  cost  $48,000. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Approving  plans  as  prepared  by  staff,  and 
authorizing  Bid  Call  under  Water  Department  Contract 
No.   1831  -  6-Inch  Ductile  Iron  Main  Installation 
in  Pixley  Street,  between  Buchanan  and  Fillmore 
Streets,  estimated  to  cost  $62,500. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  McCrea,  seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  modification  of  San  Francisco  Water 
Department  Contract  No.   1805  -  For  the  Repaving 
of  Street  and  Sidewalk  Openings  and  extending 
the  term  of  the  contract  to  August  31,  1982  at 
an  increase  in  cost  not  to  exceed  $79,000. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger,  Hsieh 


82-109 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Approving  Debit  Modification  in  the  amount  of 
$10,050.80  and  authorizing  Modification  of 
Contract  No.   2  to  Hetch  Hetchy  Contract  No.  669, 
Alterations  to  425  Mason  Street  Building  for 
B.M.I.S. 

Votes:      Ayes  -  Flynn,  Lenvin,  McCrea,  Sanqer,  Hsieh 

On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.  682, 
Replace  and  Paint  Steel  Trolley  Poles,  Haight 
Street,  Stanyan  to  Market  Street,   in  the  amount 
of  $207,940  to  Abbett  Electric  Corporation, 
San  Francisco,  California.^ 

Votes:      Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Water  Department 
Contract  No.   1742R,  Sealing  of  Roof  Expansion 
Joints,  Sunset  Reservoir,  as  satisfactorily 
completed;  approving  Debit  Modification  of 
Contract  No.   1  in  the  amount  of  $3,891.30,  and 
authorizing  final  payment  in  the  amount  of 
$9,848.10  to  the  Contractor,  All  American 
Roofing,  San  Jose,  California. 

Votes:      Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Hetch  Hetchy 
Contract  No.   585,  Marina  Substation  Area,  Under- 
ground Transit  Power  Facilities  and  related 
work,  as  satisfactorily  completed;  approving 
Credit  Modification  of  Contract  No.   1  in  the 
amount  of  $11,688.26;  and  authorizing  final 
payment  in  the  amount  of  $22,000  to  the 
Contractor,  Abbett  Electric  Corporation. 

Votes:      Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Approving  write-offs  of  uncollectible  delinquent 
accounts  in  the  amount  of  $8,767.44  as  acted 
upon  by  the  Water  and  Sewer  Lien  Committee. 

Votes:      Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


82-110 


On  motion  of  Sanger,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Approving  compromise  settlements  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  April,  1982,   in  the  amount  of  $7,198.71. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Requesting  the  Controller's  concurrence  in 
amendment  of  Rules  and  Regulations,  Public  Utilities 
Commission  Revolving  Fund,  to  update  signatures. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Awarding  of  Bureau  of  Light,  Heat  and  Power  Contract 
No.   198,  Maintenance,  Repair  and  Alterations  of 
City-owned  Street  Lighting  Systems,  Fiscal  Year 
1982-83,   in  the  total  amount  of  $428,144.86,  to 
Bayside  Construction,  San  Leandro,  California. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  by  Remco  Engineering, 
Inc. ,  for  the  provision  of  energy  analyses  on 
various  municipal  facilities,  as  satisfactorily 
completed,  and  authorizing  Final  Payment  in  the 
amount  of  $20,000. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  Sanger,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Approving  the  cancellation  and  write-off  of 
uncollectable  overpayments  of  $225.09  against 
the  General  Claims  Agent's  Revolving  Fund 
leaving  a  balance  of  $74,774.91. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


82-111 


On  motion  of  Sanger,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0214       F        Requesting  the  Controller  to  transfer  funds  in 

the  amount  of  $385,142  in  order  to  meet  platform 
salaries  requirement  for  the  remainder  of  Fiscal 
Year  1981/82. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0215      M        Authorizing  the  rerouting  of  the  temporary 

motor  coach  route  of  the  No.  24-DIVISADERO  Line, 
pending  electrification. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 
Noes  -  Sanger 


Commissioner  John  M.   Sanger  was  excused  at  4:12  P.M. 


On  motion  of  McCrea,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0216       H        Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  letter  agreement  with  PGandE  Company 
setting  forth  new  rates  schedules  to  reflect  an 
increase  of  49%  for  street  lighting  service, 
effective  January  1,  1982,  as  authorized  by  the 
California  Public  Utilities'  decision. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 


On  motion  of  Lenvin,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0217      EC      Approving  a  revised  Fiscal  Year  1982/83  budget 

request  of  $430,000  for  Professional  Services  to 
include  six  cost-effective  energy  conservation 
projects  without  increasing  the  overall  request. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 

On  motion  of  McCrea,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0218       IS      Authorizing  the  Assistant  General  Manager,  Finance, 
to  negotiate  and  execute  a  contract  amendment 
with  Systems  and  Computer  Technology  Corporation 
(SCT)    for  continued  management  and  technical 
assistance  at  a  cost  not  to  exceed  $990,000. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 
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On  motion  of  McCrea,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  Contract  Modification  No.   9,  under 
Contract  No.  MR-586R  -  Light  Rail  Vehicles,  in 
the  debit  amount  of  $1,600,000  and  requesting 
the  San  Francisco  Municipal  Railway  Improvement 
Corporation  to  approve  and  execute  Contract 
Modification  No.  9. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 

On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  the  Transit  Advertising  Agreement 
Modification  with  New  York  Subways  Advertising 
Company,   Inc.,  and  authorizing  the  General 
Manager  of  Public  Utilities  to  execute  said 
Modification. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 

On  motion  of  McCrea,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a  Municipal  Railway  supplemental 
appropriation  in  the  amount  of  $7,427,111  for 
the  purpose  of  providing  necessary  local  match 
for  an  UMTA  grant  for  the  Cable  Car  Restoration 
Program  as  an  advance  against  the  "Save  the 
Cable  Car"  Fund  Pledges. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 

On  motion  of  Lenvin,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a  Municipal  Railway  supplemental 
appropriation  in  the  amount  of  $36,212,000  for 
the  purpose  of  restoring  the  Cable  Car  System. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 

On  motion  of  Lenvin,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Requesting  the  San  Francisco  Municipal  Railway 
Improvement  Corporation   (SFMRIC)   to  allocate 
$313,000  for  the  required  five  percent  local 
match  of  a  State  of  California  grant  for  the 
purchase  of  an  additional  eight  Light  Rail  Vehicles 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 
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On  motion  of  McCrea,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0224       F        Requesting  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a  Hetch  Hetchy  supplemental 
appropriation  in  the  amount  of  $275,000  to 
fund  a  Power  Line  Carrier  System  which  would 
link  Supervisory  and  Control  Data  System  at 
Moccasin  Powerhouse  with  remote  stations. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0225       F        Approving  claim  settlement  with  the  Boeing  Vertol 
Company  on  the  design  and  manufacture  of  100 
Light  Rail  Vehicles,   and  also  requesting  the 
San  Francisco  Municipal  Railway  Improvement 
Corporation   (SFMRIC)    to  pay  Boeing  Vertol 
$250,000  as  part  of  the  final  settlement. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0226       M        Declaration  of  Emergency,   in  accordance  with 

Section  6.30  of  the  San  Francisco  Administrative 
Code,  and  directing  staff  to  take  immediate 
action  to  expeditiously  repair  and  restore 
the  Cable  Car  service. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS 

Commissioner  Lenvin  inquired  about  the  method  and  type  of  signing 
used  to  direct  intending  cable  car  passengers  to  alternate 
service  during  periods  of  temporary  shut  down.     Mr.  Carl  Barton, 
Acting  Deputy  General  Manager,  Operations,  Municipal  Railway, 
said  that  the  procedure  used  by  the  department  is  to  post  signs 
on  poles  near  cable  car  stops  and  to  have  Transit  Line  Coordinators 
drive  along  the  route  to  inform  intending  passengers  of  alternate 
service.     He  said  he  would  check  to  see  that  this  is  being  done. 
Commissioner  Lenvin  asked  that  a  more  permanent  sign  be  placed 
at  each  terminal,  especially  the  Powell  Street  terminal. 
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Commissioner  McCrea  requested  a  status  report  at  the  next  meeting 
on  the  development  of  a  new  Muni  map. 

President  Flynn  directed  that  the  Secretary  to  the  Commission 
monitor  staff's  response  to  requests  of  the  Commission. 

************* 

Resolution  No.  82-0195  —  Approving  San  Francisco  Municipal  Railway 
5-Year  Plan,  1982-87. 

Commissioner  McCrea  requested  modifications  to  the  language 
contained  in  the  Policies  and  Standards  section.     Regarding  the 
proposed  standard  of  20-minute  frequency  for  principal  routes, 
he  said  that  this  is  acceptable  if  runs  are  not  being  missed 
resulting  in  double  headways,  service  is  not  being  adjusted 
by  shortlining  thereby  reducing  service  below  the  standard  for 
a  portion  of  the  line,  and  runs  are  "cut"  so  that  the  20  minute 
standard  is  always  met. 

He  requested  the  addition  of  language  to  the  effect  that  owl 
service  should  maximize  trolley  and  rail  service  at  the  expense 
of  motor  coach  service. 

Regarding  facilities,  Commissioner  Hsieh  said  that  not  enough 
is  said  about  appraisal  and  reassessment  of  all  PUC  land  and 
property.  He  said  that  should  be  addressed  in  this  plan  and 
goals  and  objectives  established.  Mr.  Douglas  G.  Wright, 
Assistant  General  Manager,  Administration,  PUC,  replied  that 
this  plan  only  covers  the  Municipal  Railway.  Staff  and  con- 
sultants are  developing  a  comprehensive  facilities  plan. 

Commissioner  Sanger  questioned  the  .5  load  factor  for  owl  service. 
Mr.  Angelo  Figone,  Manager  of  Schedules,  replied  that  current 
owl  service  meets  this  criterion.     Commissioner  Sanger  suggested 
that  a  glossary  be  added. 

Commissioner  Lenvin  requested  that  programs  such  as  the  Joint 
Labor-Management  Board,  and  operator  stress  program  be  included 
in  the  standards. 

Regarding  the  Elderly  and  Handicapped  Program,  she  said  that 
platforming  accessibility  to  the  light  rail  vehicles,    (LRVs) , 
should  also  be  recognized. 

President  Flynn  asked  how  close  are  we  to  providing  operator 
refresher  retraining  to  all  operators  every  three  years.  Mr. 
Figone  replied  that  the  program  is  underway  now. 

Commissioner  McCrea  requested  that  the  Commission  receive  copies 
of  the  Metropolitan  Transportation  Commission's  comments  on 
this  5-Year  Plan. 

Commissioner  Sanger  questioned  the  projections  used  for  transit 
growth.     He  said,  he  considers  the  Association  of  Bay  Area 
Governments'   projections  wholly  unreliable  to  project  transit 
needs  for  travel  to  and  from  downtown  San  Francisco.     If  we  base 
our  needs  on  that  we  will  be  under  transited  in  the  future,  just 
as  we  are  now,  because  we  used  the  same  kinds  of  numbers  in 
the  past. 
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Mr.  Sklar  said  that  the  plan  must  use  base  data  approved  by  MTC , 
however,  we  can  include  a  footnote  stating  that  this  is  an  agreed 
upon  figure  that  we  believe  is  too  low  for  peak  downtown  growth 
over  a  five  year  period,  and  retain  the  appendices  with  our 
f  igures . 

Commissioner  Hsieh  questioned  the  use  of  9%  for  inflation.  Mr. 
Leo  Jed,  Assistant  General  Manager,  Bureau  of  Financial  Management 
said  that  the  figure  is  9%  per  year  based  upon  the  average  of 
various  indices. 

Mr.  Jim  Smith,  an  analyst  for  the  Bureau  of  Finance,  summarized 
the  Municipal  Railway  Fleet  Rehabilitation  and  Replacement  Plan. 
He  stated  that  MTC  has  requested  that  the  Commission  formally 
adopt  the  plan  and  amend  the  Municipal  Railway  5-Year  Plan, 
1981-86  to  include  this  plan. 

Commissioner  McCrea  stated  there  are  a  number  of  trade-offs 
over  and  above  the  financial  parts  of  the  program  that  need  to 
be  studied.     He  said  he  would  like  to  see  data  concerning 
whether  or  not  the  other  half  of  the  fleet  should  be  rehabilitated 

Commissioner  McCrea  outlined  a  financial  plan  for  funding  this 
program  which,  he  said,  had  been  discussed  with  the  Mayor  and 
the  Mayor's  Fiscal  Advisory  Committee.     The  proposal  assumes 
that  the  San  Francisco  Municipal  Railway  Improvement  Corporation 
would  issue  previously  authorized  bonds,  as  needed,  to  assure 
funding  of  this  program  even  under  the  worst  case  projected  for 
obtaining  grant  funds. 

Commissioner  Sanger  expressed  concern  about  the  high  percentage 
(45%)  of  articulated  vehicles  projected  for  the  fleet. 

On  motion  of  Commissioner  Sanger,   seconded  by  Commissioner 

Lenvin,  the  Municipal  Railway  5-Year  Plan,   1982-87  was  unanimously 

adopted . 

************* 

On  motion  of  Commissioner  Lenvin,  seconded  by  Commissioner  McCrea, 

the  Municipal  Railway  5-Year  Plan  1981-86  was  amended  to 

include  the  Ten  Year  Vehicle  Rehabilitation  and  Replacement  Plan. 

************* 

Public  Hearing  —  To  consider  a  grant  application  of  $49,540,000 
for  capital  assistance  under  Sections  3  and  5  of  the  Urban 
Mass  Transportation  Act  of  1964,  as  amended,   for  the  purchase 
of  110  forty-foot  diesel  coaches,  100  articulated  sixty-foot 
diesel  coaches  and  related  equipment. 

Ms.   Louise  Stoll,  Director  of  Capital  Resource  Development, 
summarized  the  grant  application.     She  said  a  letter  of  no 
prejudice  has  been  requested  from  the  federal  government  to 
cover  purchase  of  the  vehicles  included  in  this  application. 
This  grant  will  fund  the  first  three  years  of  the  replacement 
program. 
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Mr.   Maurice  Klebolt,   President  CAP/Trans,   requested  that  the 
articulated  vehicles  be  deleted  from  the  grant  application 
because  there  are  no  facilities  to  house  them  and  this  is  a 
"meet  and  confer"  matter  which  has  not  been  approved  by  the 
union . 

President  Flynn  asked  if  the  union  representative  was  present. 
He  was  not. 

Mr.   Fred  Perry  urged  the  elimination  of  the  articulated  coaches. 
President  Flynn  was  excused  at  2:52  P.M. 

Vice  President  Lenvin  presided  and  closed  the  public  hearing. 

Mr.  Sklar  said  that  there  is  a  facilities  study  currently 
underway.     Delivery  of  the  first  group  of  articulated  coaches 
is  at  least  18  months  away.     By  that  time  we  will  have  a 
facility  able  to  handle  them.     Regarding  discussion  with  the 
union,  he  said,  that  this  will  be  done  as  part  of  the  annual 
union  negotiations. 

************* 

Public  Hearing  —  Municipal  Railway  J-Line  rerail  and  guideway 
improvement  project. 

Ms.  Stoll  said  that  this  grant  application  was  approved  by  the 
Commission  11  months  ago.     The  attorney  for  Urban  Mass  Trans- 
portation Administration  has  said  that  the  official  public 
hearing  for  this  project  which  was  held  in  1974,  was  too  long 
ago.     This  hearing  is  to  fulfill  UMTA's  requirements. 

Mr.  Maurice  Klebolt  urged  deletion  of  the  funds  for  a  raised 
right  of  way  along  Church  Street.     He  suggested  that  these 
FAU  funds  be  used  for  improvements  along  LRV  lines. 

President  Flynn  returned  to  the  meeting  and  stated  for  the  record 
his  affirmative  vote  on  Resolution  No.  82-0197. 

Commissioner  Sanger  stated  that  he  is  president  of  a  neighborhood 
association  in  this  area.     Ten  years  ago  the  neighborhood  agreed 
to  these  plans.     Everyone  in  the  area  is  still  waiting  for 
this  project  to  be  completed,  which  was  approved  as  part  of 
the  Upper  Market  Street  Beautif icat ion  Project. 

************ 

Resolution  No.   82-0211  —  Awarding  Bureau  of  Light,  Heat,  and 
Power  Contract  No.   198,  Maintenance,  Repair  and  Alterations  of 
City-owned  Street  Lighting  Systems. 

Mr.  Stanley  Smith,  Secretary-Treasurer,  San  Francisco  Building 
and  Construction  Trades  Council  requested  that  the  Commission 
disqualify  Bayside  Construction  Company  of  San  Leandro,  California, 
from  this  bid.     He  said  that  the  firm  is  not  a  San  Francisco 
firm,   is  not  signatory  to  any  apprenticeship  program  and  he  has 
reason  to  believe  that  they  bid  the  job  at  laborer's  wages 
instead  of  electrician's  wages. 

Commissioner  Sanger  replied  that  the  Commission  has  been  con- 
tinually advised  by  the  City  Attorney's  Office  that  unless  there 
is  something  irregular  in  the  bid  the  Commission  has  no  choice 
but  to  accept  the  lowest  bid. 
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President  Flynn  said  that  the  PUC  Contract  Compliance  Office 
monitors  ail  contracts  for  payment  of  the  prevailing  wage  using 
payroll  records.     The  Commission  must  assume  that  the  contractor 
will  comply  with  all  requirements  until  such  time  as  evidence 
is  presented  and  a  hearing  held  to  determine  otherwise. 

Mr.  Richard  Bamberger,  of  Local  6,  cited  a  current  PUC  contractor 
which  he  believed  was  not  paying  the  prevailing  wage  nor  complying 
with  affirmative  action  and  apprenticeship  requirements.  Com- 
missioner Sanger  requested  a  report  at  the  next  meeting  on  this 
specific  contract  and  on  the  departments  monitoring  procedures. 

************* 

Resolution  No.  82-0215  —  Authorizing  rerouting  of  the  temporary 
motor  coach  route  for  Line  24-DIVISADERO ,  pending  electrification. 

Ms.  Susan  Chelone,  of  Transit  Planning,   said  that  a  meeting  was 
held  in  the  neighborhood  in  response  to  requests  from  residents 
of  26th  Street  to  consider  alternative  routings  for  the  tem- 
porary motor  coach  line  24-DIVISADERO.     As  a  result,  staff  is 
proposing  to  reroute  the  line  to  run  southbound  on  25th  Street 
and  northbound  on  26th  Street. 

A  resident  of  Noe  Valley  suggested  reversing  the  directions  since 
there  is  a  higher  grade  on  26th  Street  and  therefore  there  would 
be  more  noise. 

Commissioner  Sanger  expressed  the  opinion  that  the  only  streets 
he  considered  suitable  for  bus  operation  are  24th  Street  and 
Clipper  Street. 

Commissioner  McCrea  moved  approval  of  rerouting  Line  24-DIVISADERO 
to  operate  southbound  on  26th  Street  and  northbound  on  25th  Street, 
Commissioner  Hsieh  seconded.     Commissioners  Flynn,  Lenvin, 
McCrea  and  Hsieh  voted  "aye".  Commissioner  Sanger  voted  "no". 

*************** 

Item  22  —  Financial  Status  of  1981-82  PUC  Operating  Budget, 
Third  Quarter. 

Mr.  Anson  Moran,  Director  of  Budget  Analysis,  highlighted  the 
projected  surplus  or  deficit  for  each  department  and  indicated 
anticipated  shifts  of  funds  in  order  to  balance  the  budget. 

Regarding  the  Municipal  Railway's  claims  exposure,  Commissioner 
McCrea  suggested  involving  the  City  Attorney's  Office  to  develop 
a  zero  based  budget  for  claims.     Mr.  Moran  said  he  would  pursue 
this  matter  and  would  include  the  Mayor's  Office  and  the 
Controller  in  the  discussions. 

Mr.  Moran  reported  that  revenue  from  Fast  Pass  sales  declined 
7.9%  below  forecast  for  the  month  of  April,  and  the  number  of 
passes  sold  was  down  8.9%  below  forecast  and  16%  below  the 
prior  month's  actual  sales.     By  the  end  of  June  we  project  an 
11%  reduction  in  sales. 
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Commissioner  Sanger  requested  that  a  letter  be  forwarded  to 
the  Board  of  Supervisors  informing  them  of  the  impact  of  the 
fare  structure  on  the  regular  rider,  and  those  that  want  to 
use  the  system  in  the  off-peak  period.  Commissioner  McCrea 
requested  inclusion  of  the  senior  citizens  fare.  Also,  the 
Board  of  Supervisors  should  be  advised  that  this  Commission 
may  forward  a  proposal  to  revise  the  fare  structure  if  data 
over  the  next  few  months  warrants  such  action. 


REPORT  OF  THE  GENERAL  MANAGER 

Mr.  Sklar  reported  that  the  Board  of  Supervisors  approved  a 
stop  sign  at  the  corner  of  15th  Avenue  and  West  Portal  which 
we  estimate  will  cost  the  Municipal  Railway  $57,000.00  a  year 
in  operating  costs  due  to  delays  on  three  LRV  lines  and  several 
other  lines  that  pass  that  intersection. 

Commissioner  Sanger  requested  that  the  General  Manager  send  a 
letter  to  the  Board  of  Supervisors  and  request  that  the  Board's 
Budget  Analyst,   in  consultation  with  the  Municipal  Railway, 
provide  a  report  on  the  economic  impact  of  adding  stop  signs. 

At  4:12  Commissioner  Sanger  was  excused. 


Mr.   Sklar  recommended  commendations  for  William  Wearin,  Edward 
Pearson,  Javan  Farsai,  Erich  Kaufmann,  and  Clarence  Reed, 
President  of  D.  W.  Nicholson  Corporation  for  their  work  in 
repairing  the  cable  car  system  in  an  expeditious  manner. 


COMMUNICATIONS 

In  reply  to  an  inquiry  by  Mr.  Maurice  Klebolt  concerning  his 
letter  to  the  Commission  informing  that  a  charge  can  be  made 
for  street  closures  affecting  Municipal  Railway  service, 
Commissioner  McCrea  said  that  we  should  start  billing  these 
costs . 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      4:30  P.M. 


************* 


************* 


************* 


ROMAINE  A.  SMITH 


Secretary 
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ILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.        82-0193  MR 


5-25-82 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  6uch 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


ACDT.  NO. 
&  Prayer 


Non-Litigated  Settlements 
Po  King  Gin 


Litigated  Settlements 

Ann  Brindley 


80  B  0885-1 
$3,500.00 


80  C  0031-1 
$250,000.00 


Accident 
Type  Date 


10-6  10-28-80 
(CI. 10-25-80) 


6-6  7-28-80 


PI/ 

PD  Settlement 


$  3,500.00 


♦39,000.00 


Barbara  Coleman 


79  B  2049-9 
$60,662.00 


1-3  4-18-80 


*  3,066.00 


Ingrid  Dassler  aka 
Eingrid  Dassler 


77  C  5065-1 
$40,000.00 


4-5  3-20-78 


*40,000.00 


Lois  Gershenson 


80  B  0656-1 
$Und.  Amt. 


1-3        10-  3-80 


A($2,600.00) 
B($l,500.00) 

4,100.00 


Raymond  Gunzenhauser 


78  B  1506-1  2-7 
$200,000.00 
(Co-deft  to  pay  $6,000.00,  also.) 


2-26-79 


f39, 000.00 


Robert  H.  Jones,  Jr. 


79  B  2049-4 
$25,000.00 


1-3 


4-18-80 


*  6,500.00 


Julia  L.  Kawas 


78  S  0248-3 
$50,000.00 


6-3  11-28-78 


9,500.00 


Dolores  A.  Knight 


78  B  0803-4 
$10,000.00 


2-7        11-  7-78 


3,525.62 


Ruth  L.  Krall  aka 
Ruth  Krall 


79  T  1490-1 
$100,000.00 


2-6+  5-16-80 


3,250.00 


Seung  Lew 


78  T  0237-1 
$15,000.00 


6-6+  8-28-78 


4,950.00 


Lorena  Maciel 


79  T  1213-3  1-3  3-17-80 

$500,000.00 

(Co-deft  to  pay  $2,000.00,  also.  Less  SFUSD  lien 
for  $2,250.00.) 


11,000.00 


CONT'D 


Claimant 


Henrj'  C.  Mobley  aka 
Her\ry  Clay  Mobley 


&  Prayer 


80  B  0010-1 
$15,000.00 


Accident  PI/ 

Type  Date  PD  Settlement 


Res.  No.  82-0193-MR 


5-25-82 


5-3 


7-  3-80  A($8,439.00) 
B($  311.00) 

$  8,750.00 


Walter  M.  Moore  aka 
Walter  Moore 


78  T  0892-2 
$1,001,600.00 


10-1  + 


1-23-79 


25,000.00 


Guiseppe  Nicolosi  aka 
Giuseppe  Nicolosi 


80  T  1047-1 
$250,000.00 


1-3+ 


2-20-81 


*52,500.00 


George  D.  Rheinbold  aka  78  B0178-1 
George  D.  Rheinhold  $25,000.00 


4-9 


8-  3-78 


4,000.00 


Giuseppe  Rinaldi 


80  B  0207-1 
$15,000.00 


2-7 


7-31-80 


4,000.00 


Eugenia  Shliapnikoff 


79  B  2008-3  2-7+ 
$100,000.00 
(Codeft.  to  pay  $4,750.00,  also.) 


4-11-80 


8,750.00 


Mark  J.  D.  Stanley  aka 
Mark  J.  B.  Stanley 


78  T  0716-1 
$25,000.00 


4-9 


12-13-78 


7,200.00 


Oliver  Suttice 


79  B  0938-2 
$20,000.00 


1-3  11-16-79  A($4,346.88) 

B($  653.12) 

5,000.00 


Mary  G.  Swinney 


78  C  5084-1 
$50,000.00 


1-7+ 


4-  1-79 


3,300,00 


Evelyn  Tong 


80  B  1106-1 
$100,000.00 


2-7+  11-24-80 


A($3,600.00) 
B($  900.00) 

4,500.00 


Renea  Y.  Whitfield 


79  S  0452-1  7-6  2-  6-80)  A 
$250,000.00  ) 

80  B  0376-1  1-7  8-26-80)  A 
$500,000.00+  ) 


19,000.00 


Leatha  Williams 


80  S  0041-1 
$15,000.00 


1-3  8-15-80  A($6,818.10) 

B($l, 181.90) 

8,000.00 


Caroline  Windholz,  as  80  B  ] 340-1 

Guardian  ad  Litem  of  $2,000,000.00 
Milo  Wagner,  an  incompetent 
person 


7-6+  12-23-80 


30,000.00 


Tue  Yick  Horn  Wong 


77  T  1434-1 
$102,070. 11 


14-1+  5-13-78 


5,000.00 


CONT'D 


Acdt.No.  Accident  PI/ 

Claimant  &  Prayer  Type  Date  PD_  Settlement 


Res.  No.  82-0193-MR  5-25-82 

Judgments 

Carole  T.  Molloy  78  S  0224-1  12-1  11-13-78  A  $21,228.82 

$750,000.00 
(Includes  Costs  +  Interest  Upon  Demand.) 


$373,620.44 


Total  Settlements:  (28) 


♦Excess  of  $37,500.00    Index  560946    Sub-object  1450  $  30,066.00 

Index  560946    Sub-object  1450  $343,554.44 

$373,620.44 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  May  25,  1982. 


Romaine  A.  Smith,  Secretary 

5-25-82 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO. 


RE 


WHEREAS ,   The  San  Francisco  Municipal  Railway  is  required  by  UMTA 
to  prepare  an  annual  5-Year  Plan;  and 

WHEREAS ,   The  San  Francisco  Municipal  Railway   5-Year  Plan  for  1982- 
87  conforms  to  the  requirements  of  UMTA  and  MTC  for  a  5-year  plan;  and 

WHEREAS,   The  5-Year  Plan  represents  Muni's  plan  for  service,  finan- 
cial, and  capital  development  over  the  next  five  years;  now,  therefore 
be  it 

RESOLVED,   That  the  Public  Utilities  Commission  approves  the  San 
Francisco  Municipal  Railway  5-Year  Plan  for  1982-87. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY     2  5  1982 

at  its  meeting  of  — — 


Secretary  and  Assistant  Generat  Manager 


arnnon  mo- 


PUBLIC  UTILITIES  gPMMI!>!>IUW 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No82  QJL9f> 

WHEREAS,   the  Public  Utilities  Commission  adopted  a  Municipal 
Railway  Five  Year  Plan,    1981-86  on  June  23,    1981;  and 

WHEREAS,   that  Five  Year  Plan  included  a  bus  rehabilitation 
project  in  its  Capital  Improvement  Program;  and 

WHEREAS,   PUC  staff  have  now  prepared  a  more  comprehensive 
Vehicle  Rehabilitation  and  Replacement  Plan  to  guide" fleet 
investments  over  the  next  decade;  and 

WHEREAS,   the  PUC  has  authorized  a  $3.6  million  UMTA  Section 
b  9rant  application  for  diesel  bus  rehabilitation;  and 

n  u     ™EREAS'   the  Metropolitan  Transportation  Commission  and  the 
Urban  Mass  Transportation  Administration  require  as  a  condition 
on  the  Section  5  grant  approval  that  the  PUC  amend  the  Muni  Five 

^     fn'    1981-86  to  incorporate  this  Vehicle  Rehabilitation 
and  Replacement  Plan;   now,   therefore  be  it 

RESOLVED ,   that  the  Public  Utilities  Commission,   City  and 

County  of  San  Francisco  hereby  amends  the  adopted  Municipal  Railway 

Five  Year  Plan,  1981-86  to  include  the  Vehicle  Rehabilitation  Y 
and  Replacement  Plan. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY     2  51982 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.82" 


WHEREAS ,   the  Secretary  of  Transportation  is  authorized  to 
make  monies  available  pursuant  to  the  Urban  Mass  Transportation 
Act  of  1964,   as  amended,    for  mass  transportation  projects;  and 

WHEREAS,   the  Public  Utilities  Commission,   City  and  County 
of  San  Francisco,   is  an  eligible  claimant  for  capital  assistance 
projects  pursuant  to  Sections  3  and  5  of  the  Urban  Mass  Transportation 
Act  of   1964,   as  amended;  and 

WHEREAS,    the  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicants,   including  the  provision 
by  it  of  the  local  share  of  project  costs;  and 

WHEREAS,    it  is  required  by  the  U.   S.   Department  of  Trans- 
portation in  accord  with  the  provision  of  Title  VI  of  the  Civil 
Rights  Act  of   1964,   that  in  connection  with  the  filing  of  an  ap- 
plication for  assistance  under  the  Urban  Mass  Transportation  Act 
of  1964,   as  amended,   the  applicant  give  an  assurance  that  it  will 
comply  with  Title  VI  of  the  Civil  Rights  Act  of   1964  and  the  U.  S. 
Department  of  Transportation  requirements  thereunder;  and 

WHEREAS,    it  is  the  goal  of  the  applicant  that  minority  busi- 
ness enterprise  be  utilized  to  the  fullest  extent  possible  in 
connection  with  this  project,   and  that  definitive  procedures  shall 
be  established  and  administered  to  ensure  that  minority  business 
shall  have  the  maximum  possible  opportunity  to  compete  for  con- 
tracts,   supplies,   equipment  contracts,   or  consultant  and  other 
services;  and 

WHEREAS,   the  application  proposes  the  purchase  of  110  standard 
forty  foot  coaches  and  100  articulated  sixty  foot  coaches;  and 

WHEREAS,   the  proposed  project  will  replace  thirteen  year 
old  Muni  diesel  buses  which  are  past  the  manufacturers'  specified 
useful   life  and  have  logged  an  average  of  500,000  miles  each; 
and 

WHEREAS,   this  bus  replacement  program  will  help  achieve  the 
goals  of  transit  service  availability  and  reliability  outlined 
in  the  Muni  Five  Year  Plan  1982-87;   now,   therefore  be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  $49,540,000  of  UMTA  Section  3  and  5  capital  assistance 
to  support  the  San  Francisco  Municipal  Railway's  Diesel  Coach 
Replacement  Program  as  detailed  in  Attachment  A;   and  be  it  further 


RESOLUTION  NO, 


RESOLVED     that  the  Assistant  General  Manager  of  Finance, 

P*uf  S3SE  u  co-i.fi»n  ^.■gg'a-eS.s^lSl^S-- 

SJgSTS  S£S£t  1^,SipL«.t io»  to  aid  i,  a.  fl„.nci„g 
of  a  bus  replacement  program;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance, 
Pub  1  if  Utilities  Commission  is  authorized  to  execute  and  We 
wVth  such  application  an  assurance  or  any  other  document  required 
by  thfu     ^Department  of  Transportation  effectuating  the  purpose 
of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be  it  further 

RFSOTVED     that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  might  be  requested  by  the  funding  agencies 
in  connection  with  this  request;   and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  set  forth  and  execute 
affirmative  minority  business  policies  in  connection  with  the 
project's  procurement  needs. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

|    MAY     2  5  1982 

at  its  meeting  of  


Secretary.  Public  Utilities  Commission 


RESOLUTION  No 


WHEREAS ,  During  the  1970s  the  J-Church  line  was  rerailedf 
with  the  exception  of  the  portion  on  Church  Street  between 
18th  and  Duboce  Streets,  which  was  deferred  because  four 
streetcar  lines  were  diverted  onto  this  segment  during  the 
Market  Street  subway  construction;  and 

WHEREAS,  On  June  23,  1981  the  Public  Utilities  Commission 
authorized  a  grant  application  requesting  $1,107,504  to  finance 
the  rerailing  and  right-of-way  improvements  on  this  remaining 
portion;  and 

WHEREAS,  Attorneys  for  the  Urban  Mass  Transportation 
Administration  maintain  that  the  public  hearing  held  on 
January  8,  1974  was  too  long  ago  to  satisfy  the  UMTA  public 
hearing  requirements  for  grant  applications;  and 

WHEREAS,  On  May  25,  1982  the  Public  Utilities  Commission 
conducted  an  official  public  hearing  on  this  project;  now, 
therefore,  be  it 

RESOLVED,  That  pursuant  to  public  hearing  the  San  Francisco 
Public  Utilities  Commission  reaffirms  its  approval  of  a  grant 
application  to  the  Department  of  Transportation  for  a  mass 
transportation  capital  grant  under  the  Federal  Aid  Urban 
program  in  the  amount  of  $1,107,504.00  to  finance  the 
Municipal  Railway  J-Line  Rerail  and  Guideway  Improvement 
Project. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

\     MAY      2  5198" 

I  its  meeting  of  


PUBLIC  UMLH!fc!»  UUMMIMIUN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  82~0199 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been  deter- 
mined by  the  Department  of  City  Planning  to  be  categorically  exempt  as  a 
Class  1(b)  project  under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
follows : 

WD  Contract  No.  1824,  Repair  Rip-rap  Slope  Abutment  at  Lower  Crystal 
Springs  Reservoir,  San  Mateo  County. 


I  hereby  certify  that  the  foregoing  resolution  was  gjk>P}c&  *>>       Public  Utilities  Commiutim 

MAY      2  5  1982 

m  Us  meeting  of. — . — ,  


win  mm i us  tummmiuw 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0200 

RESOLUTION  No  ^ZTZ  2^  


RESOLVED,  That  the  Public  Utilities  Commission  does 
hereby  note  that  the  project  which  is  the  subject  of  this 
resolution  has  been  determined  by  the  Department  of  City 
Planning  to  be  categorically  exempt  as  a  Class  1(b)  project 
under  the  State  Guidelines  implementing  the  California 
Environmental  Quality  Act  and,  be  it  further. 

RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications  as  prepared  and  recommended  by  staff, 
and  hereby  authorizes  Bid  Call  as  follows: 
Water  Department  Contract  No.   1829  -  Repair  Levee  at 
Ravenswood,  San  Mateo  County. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  the  Public  Utilities  Commission  does 
hereby  note  that  the  project  which  is  the  subject  of  this  resolution 
has  been  determined  by  the  Department  of  City  Planning  to  be  categorically 
exempt  as  a  Class  1(d)  project  under  the  State  Guidelines  implementing 
the  California  Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as  follows 
Water  Department  Contract  No.  1822  -  Construction  of  Lumber  Storage  Building 
at  Sunol  Yard,  Alameda  County. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

i     MAY     2  5 1982 

at  its  meeting  of  


Secretary,  Public  Utilities 'Commission 


1119  LUMIHI5SIIJN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0202 

RESOLUTION  No   -— — — 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has 
been  determined  by  the  Department  of  City  Planning  to  be  categorically 
exempt  as  Class  1(b)  project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.  1831-6-Inch  Ductile  Iron  Main  Installation 
in  Pixley  Street,  between  Buchanan  and  Fillmore  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  modifies 
the  following  contract: 

San  Francisco  Water  Department  contract,  Specification 
No.  1805,  Repaying  of  Street  and  Sidewalk  Openings  for 
the  San  Francisco  Water  Department  for  the  fiscal  year 
ending  June  30,  1982  by  extending  the  term  of  the  contract 
to  August  31,  1982,  and  be  it  further 

RESOLVED,  That  the  cost  of  the  contract  shall  not 
be  increased  by  an  amount  greater  than  $79,000.00. 


I  Wreby  •ertify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  CommUtiem 


RESOLUTION  No  flBSHflSMM- 


RESOLVED,  That  this  Commission  authorizes  an 
extension  of  time  of  14  Calendar  days  and  approves  a 
Debit  Modification  in  the  amount  of  $10,050*80  to  provide 
funds  for  additional  work,  as  set  forth  in  Modification 
of  Contract  No. 2  to  Hetch  Hetcny  Contract  No.  669 ,  Altera 
tions  to  425  Mason  Street  Building  for  B.M.I.S. 


I  Wreb*  oertify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
*  its  meeting  of .  .  .  ■  f-f  •   


— — »  /;  t/  v 

 $tcrcta*yt  Public  UtOitimCo  wmiminm 


RESOLUTION  NO. 


WHEREAS ,  Under  He ten  Hetchy  Contract  No.  6  32 
Replacing  and  Painting  Steel  Trolley  Poles  and  doing 
related  work  is  to  be  performed;  and 

WHEREAS,  3ids  for  this  work  were  received  and 
opened  publicly  on  May  13,  1932;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards 
Hetch  Hetchy  Contract  No.  682,  Replace  and  Paint  Steel 
Trolley  Poles,  Haight  Street,  Stanyan  to  Market  Street, 
in  the  amount  of  $207,940  to  Abbett  Electric  Corporation, 
1850  Bryant  Street,  San  Francisco,  California  94110,  as 
the  lowest  regular  and  responsible  bidder,  and  rejects  all 
other  bids  for  the  work. 


1  Urreby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I    MAY     2  5  1982 

m  its  meeting,  of  —  


^  Stcrafcivy,  Pubic  VtslidaCt 


82-0206 

RESOLUTION  No  — 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Water  Department  Contract  No.   1742R,  Sealing 
of  Roof  Expansion  Joints,  Sunset  Reservoir,  as  satisfactorily 
completed;  approves  Debit  Modification  of  Contract  No.l  in 
the  amount  of  $3,891.30;  authorizes  an  extension  of  time  for 
unavoidable  delays  of  45  working  days  and  authorizes  final  payment 
in  the  amount  of  $9,848.10  to  the  Contractor,  All  American 
Roofing. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^  <  MAY     2  5  1982 

m  its  meeting  of  —   'tw*i 


PUBLIC  UMLMIK  UUMMKMUN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No.  585,  Marina  Substation  Area,  Under- 
ground Transit  Power  Facilities  and  Related  Work,  as  satisfactorily 
completed;  approves  Credit  Modification  of  Contract  No.  1  in  the 
amount  of  $11,688.26;  authorizes  an  extension  of  time  for  unavoidable 
delays  of  171  calendar  days;  and  authorizes  final  payment  in  the 
amount  of  $22,000.00  to  the  Contractor,  Abbett  Electric  Corporation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

\     MAY     2  51982 

at  its  meeting  oj  —  


ll*>  UUMMIMIUW 

CITY  AND  COUNTY  OF  SAN  FRANC I8CO 


ft2-02f»ft 


RESOLUTION  NO. 


WHEREAS,  Ordinance  No.  200-77  provides  that 
the  Water  and  Sewer  Lien  Committee  shall  have  the 
authority  to  write  off  uncollectible  delinquent  accounts 
less  than  fifty  dollars  ($50.00);  and 

WHEREAS,  Such  Ordinance  further  requires 
notification  of  such  action  to  the  Public  Utilities 
Commission  and  the  Chief  Administrative  Officer;  and 

WHEREAS,  The  Water  and  Sewer  Lien  Committee  at 
its  meeting  of  May  6,  1982  authorized  the  write  off  of 
1186  closed  water  accounts  totaling  $8  ,767.^  that  were 
uncollectible;  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission 
approves  write  offs  in  the  amount  of  $8,767.^  acted 
upon  by  the  Water  and  Sewer  Lien  Committee  per  list  on 
file  with  the  San  Francisco  Water  Department. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'MAY      2  5  1982 


  WW 

at  its  meeting  oj  J  ,>   / 


Secretary,  Public  Utilities  Commission 


RESOLUTION  NoJ 


82-0209 


RESOLVED,  That  this  Conunission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers,  and  the  City 
Attorney,  hereby  approves  compromise  settlements, 
month  of  April,  19  82,  total  amount  billed: 
$5,829.32,  total  Compromise  settlements:  $4,559.95; 
and  approves  collections,  month  of  April,  19  82, 
amount  of  $7,19  8.71,   for  payment  of  damage  claims 
which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  per  lists  dated  May  3,  19  82. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  1     MAY     2,5 1982 

at  its  meeting  of  —  ** 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No.  82-0210 


RESOLVED,    That  this  commission  approves  and  hereby 
requests  the  Controller's  concurrence  in  amendment  of 
Rules  and  Regulations,  Public  Utilities  Commission  Revolving 
Fund,  as  follows: 


RULE  7 


SIGNATURES 


Principal 


Counter 


Section  E-l 

Bureau  of  Administration-PUC 
for 

San  Francisco  Municipal  Railway 

General  Claims  Agent 

Wells  Fargo  Bank 

Seventh  Avenue-Clement  Office 

San  Francisco 


Add 


Mathea  Falco 


Mathea  Falco 
Douglas  Go  Wright 
Victor  R.  Belliveau 
James  E.  Christian 
Charles  N,  Burleson 


Section  E-l  (Continued) 

Bureau  of  Administration-PUC 
for 

San  Francisco  Municipal  Railway 

General  Claims  Agent 

Wells  Fargo  Bank 

Seventh  Avenue-Clement  Office 

San  Francisco 

Delete  Reed  J.  Jordan  Reed  J.  Jordan 

David  Jones  David  Jones 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No^^  Q^li 


RESOLVED,  That  this  Commission  hereby  awards  to 
Bayside  Construction  of  699  "B"  Street,  San  Leandro 
California  9^577,  as  the  lowest  regular  and  responsible 
bidder,  Bureau  of  Light,  Heat  and  Power  Contract  No.  198, 
Maintenance,  Repair  and  Alterations  of  City-owned  Street 
Lighting  Systems,  Fiscal  Year  1982-83,  in  the  total  amount 
of  $428,144.86  for  the  base  bid  and  Alternate  A;  and  all 
other  bids  for  the  above-described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  nueUn,  »     ^AY      ,2  51982   


Secretary,  Public  Utilities  Coin  mission 


RESOLUTION  No  Qjfa  .. 


WHEREAS,  The  Public  Utilities  Commission,   in  its  Resolution 
No     81-0475,  authorized  the  Bureau  of  Energy  Conservation  to  enter  into 
a  contract  with  Remco  Engineering,  Inc.  for  the  Provision  of  energy  audits 
on  selected  municipal  facilities  for  the  sum  of  $40,000.00;  and 

WHEREAS,   The  Public  Utilities  Commission,   in  its  Resolution 
No.   82-0058,  approved  modifications  to  the  contract  to  include  additional 
boiler  analysis,  tuning,  testing  and  optimization  services  for  compensation 
not  to  exceed  $8,000o00,  and  approved  a  30-day  extension;  and 

WHEREAS,   Remco  Engineering,   Inc.  has  submitted  energy  analyses 
within  the  contract  period;  and 

WHEREAS,   The  Bureau  of  Energy  Conservation  has  reviewed  these 
energy  audits  and  has  found  them  satisfactory  and  in  keeping  with  the  terms 
of  the  contract;  now,   therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Bureau  of  Energy  Conservation  to  issue  a  Final  Contract  Payment  Autho- 
rization  in  the  amount  of  $20,000.00o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■     MAY     2  5 1982 

at  its  meeting  of  


Secretary,  Public  Utilities  Com 


82-0213 

RESOLUTION  No  w 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  the 
Public  Utilities,  the  General  Claims  Agent  and 
the  City  Attorney,  hereby  approves  the  cancellation 
and  write-off  of  uncollectable  overpayments  of 
$225.09  against  the  General  Claims  Agent's  Revolving 
Fund  number  0046-026183.   leaving  a  balance  of 
$74,774.91. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    .  \    MAY     2  51982 

at  its  meeting  Of  —  .  ^%   n 

Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  Q**  


WHEREAS ,  During  FY  81/82  the  Municipal  Railway  has  experienced 
unanticipated  higher  level  of  expenditure  in  platform  salaries  than 
projected;  and 

WHEREAS,    Based  on  the  rate  of  expenditure  it  has  been 
determined  that  an  additional   $385,142  is  needed  to  meet 
platform  salaries  thru  June  30,    1982;  and 

WHEREAS,    Savings  have  accrued  in  other  personnel  services 
objects  of  expenditure  which  will  offset  the  deficit  in  platform 
salaries;   therefore,   be  it 

RESOLVED,    That  this  Commission  hereby  request  the  Controller 
a  transfer  of  funds  from:     31-001-001  Perm.    Misc.   Salaries  $137,768 
31-001-003  Perm.    Craft  Salaries   $247,374  to  31-001-004  Platform 
$385,142     in  order  to  meet  platform  salaries  requirement  for 
remainder  of  FY  81/82. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comymssion 
at  its  meeting  of.  MAY  2  5  198?  =  f\  f)  f 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  fvBANCISCO 
RESOLUTION  No..??^^!^ 


WHEREAS,  the  route  of  the  24-D I V ISADERO  was  extended  on  January  27, 
1982,  to  travel  in  both  directions  on  26th  Street,  Church  Street,  29th 
Street,  and  Mission  Street  until  such  time  as  the  line  is  electrified; 
and 

WHEREAS,  there  were  requests  from  some  residents  on  26th  Street  to 
consider  alternative  routings  of  the  temporary  motor  coach  24-DI VISADERO ; 
and 

WHEREAS,  the  staff  of  the  Municipal  Railway  has  met  with  residents 
of  26th,  Clipper,  and  25th  Streets,  concerning  the  rerouting  of  the  24- 
DIVISADERO;  and 

WHEREAS,  operational  difficulties  have  been  experienced  in  turning 
at  29th  and  Mission  Streets;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  the  Municipal  Railway 
to  operate  temporary  motor  coach  line  24-DI VISADERO  between  25th  and  Castro 
Streets  and  30th  and  Mission  Streets  along  the  following  route: 

SOUTHBOUND:    via  existing  route  to  26th  and  Castro  Streets,  thence 
via  26th  Street,  Church  Street,  29th  Street,  Dolores  Street,  30th 
Street,  Mission  Street,  and  thence  via  regular  route; 

NORTHBOUND:    via  existing  route  to  30th  and  Mission  Streets,  thence 
via  30th  Street,  San  Jose  Avenue,  29th  Street,  Church  Street,  25th 
Street,  Castro  Street,  and  thence  via  regular  route. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUDLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 


WHEREAS    the  "Amendment  Agreement"  dated  February  15,  1979 
between  the  City  and  PGandE  provides  for  adjustment  of  charges  for 
furnishing  street  lighting  service,  exclusive  of  electric  energy,  as 
authorized  by  the  California  Public  Utilities  Commission  (CPUC);  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  and  authorizes 
the  General  Manager  of  the  Public  Utilities  to  execute  a  letter  agree- 
ment with  PGandE  setting  forth  new  rates  schedules  to  reflect  an 
increase  of  49%  for  street  lighting  service,  effective  January  1,  1982, 
as  authorized  by  the  CPUC  under  its  Decision  No.  93887. 


I  herebv  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 

MAY 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UIILIIIBS  IUWIIWS5IUH 

CITY  AND  COUNTY  OF  8 AN  FRANCISCO 


-cun-N.  82-0217 


WHEREAS,  the  Public  Utilities  Commission  previously  approved  an 
FY-1982/83  Professional  Services  budget  request  of  $430,000  for  the  Bureau 
of  Energy  Conservation j 

WHEREAS,  of  these  requested  funds,  $350,000.  was  to  be  spent  for 
energy  audits  and  analysis,  $50,000  was  to  be  spent  for  boiler  tuning  and 
repairs,  and  $30,Q0Q  was  to  be  spent  on  studying  cogeneration  feasibility 
at  the  Laguna  Honda  Hospital; 

WHEREAS,  the  results  of  recent  energy  audits  have  identified  cost- 
effectiv-i  energy  conservation  projects  in  6  municipal  facilities  (Municipal 
Railway-Woods  Facility,  Municipal  Railway-Presidio  Facility,  Purchasing  Central 
Shops,  Department  of  Public  Works  -  2323  Army  Street,  Department  of  Public 
Health  -  101  Grove  Street,  and  Library  -  45  Hyde  Street); 

WHEREAS,  the  cost  of  the  6  projects  is  estimated  to  be  $285,000  with 
estimated  annual  benefits  of  $252,870  for  an  estimated  payback  of  1.13  years; 

WHEREAS,  the  Public  Utilities  Commission  deems  these  energy  conservation 
projects  worthy  of  funding  for  FY-1982/83; 

WHEREAS,  the  6  municipal  departments  have  agreed  to  have  the  identified 
energy  conservation  projects  implemented  in  their  facilities  using  funds  provided 
by  the  Bureau  of  Energy  Conservation;  now  therefore  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  hereby  approves  a 
revised  FY-1982/83  budget  request  of  $430,000  for  Professional  Services  for 
the  Bureau  of  Energy  Conservation  to  include  $285,000  for  energy  conservation 
projects  in  6  municipal  facilities,  $65,000  for  energy  audits  and  analysis 
$50,000  for  boiler  tuning  and  repairs,  and  $30,000  for  a  study  or  cogeneration 
feasibility  at  Laguna  Honda  Hospital;  and  be  it  further 

RESOLVED,  that  the  Public  Utilities  Commission  hereby  requests  the 
Mayor  to  approve  this  revised  budget  request;  and  be  it  finally 

RESOLVED,  that  the  Public  Utilities  Commission  hereby  authorizes 
the  staff  of  the  Public  Utilities  Commission  to  make  minor  adjustments,  as 
needed,  in  the  funding  levels  for  each  of  the  6  energy  conservation  projects, 
provided  the  total  funding  for  the  projects  does  not  exceed  $285,000, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

j    MAY     2  5b82 

at  its  meeting  of  .  ■  m  /■»  


t,  ,  [  f  <    -  ■ ,    *  *«' 

Secretary,  Public  Utilities  Com- 


PUBLIC  U HUMES  IAHPIPIS5IUH 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION  No.v^fW  


WHEREAS ,   this  Commission  at  its  meeting  of  February  26, 
1980  approved  the  initiation  of  a  competitive  procurement  for 
the  provision  of  management  and  technical  assistance  to  the 
Bureau  of  Management  Information  Systems;  and 

WHEREAS,   PUC  has  determined  to  obtain  management  and 
technical  assistance  by  utilizing  contractual  services;  and 

WHEREAS,  on  October  14,  1980  (Resolution  #80-421),  this 
Commission  approved  the  Selection  Committee's  recommendation 
to  retain  Systems  and  Computer  Technology  Corporation;  and 

WHEREAS ,   this  engagement  would  be  multi-year  in  duration 
with  periodic  contract  updates;  and, 

WHEREAS,   an  agreement  has  been  certified  and  amended 
once ;  and 

WHEREAS,   SCT  continues  to  provide  competent  and  professional 
services;   now,   therefore,  be  it 

RESOLVED,   that  this  Commission  authorizes  the  Assistant 
General  Manager,   Finance,   to  negotiate  and  enter  into  a  second 
amendment  to  the  agreement  with  SCT  for  the  provision  of 
"Management  and  Technical  Assistance  to  the  Bureau  of  Management 
Information  Systems";   and  be  it  further 

RESOLVED,   that  this  Commission  approves  an  expenditure  not 
to  exceed  nine  hundred  and  ninety  thousand  dollars  ($990,000) 
for  the  second  amendment  of  this  multi-year  engagement.  Funding 
sources  for  this  first  increment  to  be: 

$525,000     1982-83  Budget  -  Contractual  Services 
465,000     Prior  years  PUC  Work  Order 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t     MAY     2  5198Z  n 

at  its  meeting  of  —  f-f  +-j  U 


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,82-0219 


RESOLUTION  No.* 


WHEREAS,  Agreements  have  been  reached  between  Boeing  Vertol  Company 
and  the  San  Francisco  Municipal  Railway  Improvement  Corporation  for  modi- 
fications to  the  Light  Rail  Vehicle,  Contract  No.  586R;  and 

WHEREAS,  The  modifications  will  improve  the  efficiency  of  operation 
of  the  Light  Rail  Vehicles;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  proposed  Contract  Modifica- 
tion No.  9  in  the  debit  amount  of  $1,600,000.00  to  provide  for  changes  in 
the  Light  Rail  Vehicle  contract;  and,  be  it  further 

RESOLVED,  That  this  Commission  requests  that  funds  be  transferred 
from  Urban  Mass  Transportation  Administration  Account  No.  CA-03-0235  to 
the  San  Francisco  Municipal  Railway  Improvement  Corporation  to  cover  the 
cost  of  Contract  Modification  No.  9;  and,  be  it  further 

RESOLVED,  That  this  Commission  requests  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  to  approve  and  execute  proposed  Contract 
Modification  No.  9. 


I  hereby  certify  that  the  foregoing  resolution  wan  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  !   2_5  J9 


ecretary  and  Assistant  General  Manager 


RESOLUTION  No.82^0220 


WHEREAS    The  San  Francisco  Public  Utilities  Commission 
and  m£2£L'.  Inc.,  entered  into  a  transit  advertising  agree- 
ment dated  April  27,  1976,  and 

WHEREAS,  A  Modification  &  Consent  to  Assignment  to  New 
York  Subways  Advertising  Co. ,  Inc.  was  entered  into  on 
February  22,  1980,  and 

WHEREAS,  Such  Modification  &  Consent  extended  the  term 
of  the  transit  advertising  agreanent  to  July  1,  1982,  and 

WHEREAS,  PUC  staff,  in  early  July,  will  be  Resenting 
to  the  Commission,  for  their  review  and  approval,  a  proposed 
new  contract  and  Request  for  Proposal,  and 

WHFREAS    It  is  the  intent  of  the  Commission  to  advertise 
this  new^onfrac^n  July  of  1982  to  all  interested  bidders, 


and 


WHEREAS,  Such  new  contract  will  conmence  following  the 
termination  of  the  existing  Transit  Advertising  Agreement  with 
New  York  Subways  Advertising  Co.,  Inc.,  and, 

WHFREAS    A  90  day  lead  time  is  necessary  to  transfer 
adverti™;pons*ilIties  for  the  Muni  systan  fron  one  agency 
to  another,  if  New  York  Subways  Advertising  Co. ,  Inc.  is  not 
the  successful  bidder  on  a  new  contract,  and 

WHEREAS,  The  PUC  wishes  to  evaluate  the  sales  Performance 
of  the  ZTte^o  Passenger  Destination  Sign  Systan  (PDSS)  as 
an  advertising  medium,  to  be  included  in  a  new  advertising 
contract,  and 

WHEREAS,  New  York  Subways  Advertising  Co    Inc.  has  agreed 
to  sell  advertising  on  the  PDSS  for  a  five  month  period,  as  a 
daaonstration  program,  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves 
the  attSTransit  Advertising  Agreanent  Modification  extending 
Se  rerm  of  the  existing  Transit  Advertising  Agreement  with  New 
York  Subways  Advertising  Co. ,  Inc.  to  November  1,  1982, and 
Ranting  them  the  right  to  sell  advertising  space  on  the  Muni 
PDSS  until  such  date;  and  be  it  further 

Agreement  Modification. 


I  hereby  certify  that  the  foregoing  resolutiori  was  adopted  by  the  Public  Utilities  Commission 

MAY     2  5 1982 

at  its  meeting  of   


Secretary,  Public  Utilities  Commxssion 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

82-0221 


RESOLUTION  NO.: 


WHEREAS,   The  San  Francisco  Municipal  Railway  Cable  Car  System 
restoration  project  will  commence  on  September   1982;  and 

WHEREAS,   The  total  cost  of  the  project  will  amount  to  $58,212,000 
of  which  $48,212,000  will  be  funded  from  Federal  and  State  Funds  and 
the  required  matching  $10,000,000  from  private  sources;  and 

WHEREAS,    To  date  $5,000,000  have  been  pledged  of  which  $2,572,889 
is  available  and  $1,125,000   is  contingent  upon  receipt  of  Federal 
funds;  and 

WHEREAS,    The  Committee  to  Save  the  Cable  Car  has   furnished  this 
office  with  a  schedule  of  anticipated  donations  totalling  $10,000,000; 
and 

WHEREAS,    In  order  to  begin  work  on  the  project,    the  City  through 
the  Controller,   must  be  able  to  certify  that  all  the  funds  obligated 
in  any  contract  available  for  that  purpose;    therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Municipal  Railway  supplemental 
appropriation  in  the  amount  of  $7,427,111  as  an  advance  against  Grant 
Funds  from  the  Available  Fund  Balance  of  the  General  Fund. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

r    MAY     2  5  1982 

at  its  meeting  of  


anager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

^82-0222 


RESOLUTION 


WHEREAS ,   The  San  Francisco  Municipal  Railway  Cable  Car  System 
restoration  project  will  commence  on  September  19B2, 

WHEREAS     The  total  cost  of  the  project  Will  amount  to  ?58,212.000 

in  FY  81/82 ,    FY  82/83,    and  FY  83/84;  and 

WHEREAS ,   in  order  to  begin  work  on  the  Project     the  City 
ffi^l.fl5?SS^h^^  STStlLp-.,  therefore, 


be  it 


recommend  to  the  Board  or  ^up  advance  against 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


RESOLUTION  No,  !s£S  


for  use  in  the  Muni  Metro  System;  and 

rmjsr-jssssst  s«  - 

price;  and 

WHEREAS ,  PUC  must  exercise  this  option  ^fsf  ^sa^ings ; 
by  June  30,   1982  to  insure  the  considerable  pure 
and 

WHEREAS ,  the  California  Transportation  C^"^1^? 
.  •  QAi  nno  or  95  percent  or  rne  i-uuai  ^.i.  j 

?o'OCtheinald$it[onIi0e0ight  LRV^s  at  its  June  meeting;  and 

WHEREAS,  allocations  of  Stat, r^^^^frioSfmatch^6 

California  --^f--^  P^of ^ects  costs;  and 
commitment  or  at  ±eas>x-  uvc  ^ 

WHEREAS ,  these  IWJt  ™"f^„rS,«oasysS».Tnd  to 

therefore  be  it 

RESOLVED ,  that  the  Public  Utilities  ™ission  "quest^the 
San  Francisco  Munici P*i  ^Pf ° H ^ercen^local  match  of 

SSS^J'SiSrS  SantTofthe^urcLse  of  an  additional 
eight  LRV's;  and  be  it  further 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,    t     MAY      2  5  1982  ^  /7 

at  it*  meeting  of  5  »   /  A  ■ A/  > 


Secretary,  Pubftc  Utilities  Comttfcifcm 


CITY  AND  COUNTY  OF  £/K  Nl  _F  R  A  NCI  SCO 
RESOLUTION  No.. 


r  SAN    FRANC  I  SCO 

82-0S34 


WHEREAS       In  Fy  76-77  Hetch  Hetchy  budgeted  $500,000  to  replace 
the  existing  supervisory  control  system  with  SCADA  (Supervisory  and  Control 
Data  Acquisition)  at  Moccasin  Powerhouse;  and 

WHEREAS ,  This  master  station  was  to  be   linked  with  remote  stations 
Holm  Powerhouse,  Kirkwood  Powerhouse,  Early  Intake  Switchyard  and  Warnerville 
Substation  by  an  improved  version  of  a  PLC  (Power  Line  Carrier)  system; 

WHEREAS     Funds   for  the  PLC  system  were  not  included  in  the  original 
request,  but  were  requested  in  FY  79/80  under  The  Capital  Improvement  Program; 
and 

WHEREAS     This  request  was  deleted  on  the  assumption  that  telephone 
leased  lines  could  be  used  as  the  communication  link  without  additional  costs; 


and 


WHEREAS,  It  has  now  been  determined  that  telephone  lease  lines  are 
not  a  viable  alternative  because  some  of  Hetch  Hetchy  remote  stations  are  not 
serviced  by  the  Telephone  Company;   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  or  Hetch  Hetchy  supplemental  appropriation  in  the 
amount  of  $275,000  from:     33-001-025015     G.L.   301  Unreserved  Fund  Balance  to: 
33-001  336222-264-01  Replace  Carrier  and  Supervisory  Control  System. 


{  herein  certify  that  the  foregoing  resolution  was.  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  2_5J^2  —   A 

xcrctarx  and  Assistant  SenifdlvAaim^er 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoQSl^Qj^^S 


WHEREAS    San  Francisco  Municipal  Railway  Improvement  Corporation  (SFMRIC)  and  Boeing 
entered  ^to' Contract  MR  586R  on  May  1,  1973  for  the  manufacture  and  deliverv  by  Boeing 
of  eighty  (80)  Light  Rail  Vehicles,  and 

WHEREAS    This  contract  has  been  subsequently  changed  by  changes  numbered  1  through 

WHEREAS ,  SFPUC  and  Boeing  entered  into  Contract  MR  808  on  November  25,  1980  for 
the  repair  of  SFMR  LRV  1222  and  replacement  of  SFMR  LRV  1252;  and 

WHEREAS ,  SFPUC  and  Boeing  entered  into  a  Memo  of  Understanding  on  November  12, 
1981  which  in  paragraph  6  modified  the  warranty  provisions  of  MR  586R;  and 

WHEREAS     SFPUC  and  Boeing  entered  into  an  agreement  on  the  4th  of  January  1982 

before  July  6,  1982;  and 

WHEREAS,  Almost  from  inception  of  the  original  contract,  disputes,  claims  and 
counterclaims  have  arisen  between  and  among  the  parties;  and 

WHEREAS    Boeing  Vertol  Company  submitted  a  claim  to  the  City  and  County  of  San 
Erancrscf  for  on  September  17,  1980  to  recoup  expenditures  made  at  the 

direction  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  This  claim  detailed  forty-five  (45)  directed  disputed,  and  implemented 
items;  and 

WHEREAS ,  The  Assistant  General  Manager  of  Finan "  entere ^ "e8"i^^n"  ^t 

Boeing  for  services  rendered  and  (4)  credit  by  Boeing  for  various  amounts  owed  by 

Boeing  to  San  Francisco;  and 

WHEREAS ,  The  total  claim  package  amounts  to  $775,175;   now  therefore  be  it 
RESOLVED,  That  this  PUC  finds  the  settlement  fair  and  equitable;  and  be  it  further 

RESOLVED,  That  the  PUC  requests  San  Francisco  Municipal  Railway  J«P™^ 
Corporation  to  also  find  proposed  settlement  fair  and  equitable,  and  be  it  further 

RESOLVED,  That  the  San  Francisco  PUC  requests  the  SFMRIC  to  provide  $250,000  for 
the  net  cash  payment  as  part  of  the  full  settlement. 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

« iu  m«t,*g  of  :  MAY     2  5  1982^  .    A  ft 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,82-3226 


RESOLUTION  No.i 


WHEREAS,  On  May  19,  1982,  a  fracture  was  detected  in  the  No.  1  Drive  Shaft 
of  the  Cable  Car  Propulsion  System;  and 

WHEREAS,  The  Municipal  Railway  Engineering  Division  has  investigated  the 
damage  and  has  determined  that  interim  repairs  are  feasible;  and 

WHEREAS,  The  continuing  operation  of  the  Cable  Car  System  is  vital  to  the 
interests  of  the  citizens  of  San  Francisco;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  confirms  the  action  of  its  President  on 
May  20,  1982,  in  stating  a  Declaration  of  Emergency  in  accordance  with 
Section  6.30  of  the  San  Francisco  Administrative  Code  in  order  to  permit 
expeditious  repair  and  restoration  of  Cable  Car  service. 


i  hereb\  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

MAY      2  5' 1982 

at  its  meeting  of      _   — -  * 

^^ana^^sistaVt 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 
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Hearing  in  re: 

Authorizing  the  Assistant  General 
Manager  of  Finance,   PUC,   to  Apply 
for,   Accept  and  Expend  $49,540,000 
of  Capital  Assistance  Under 
Sections  3  and  5  of  the  Urban  Mass 
Transportation  Act  of  1964,  as 
Amended,    for  the  Purchase  of  110 
Forty-Foot  Diesel  Coaches  and  100 
Articulated  Sixty-Foot  Diesel 
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PROCEEDINGS 

 oOo  

MR.   FLYNN:     Authorizing  the  Assistant  General  Manager 
of  Finance,   Public  Utilities  Commission,   to  apply  for, 
accept,   and  expend  $49,540,000  of  Capital  Assistance  under 
Sections   3  and  5  of  the  Urban  Mass  Transportation  Act  of 
1964,   as  amended,    for  the  purchase  of  110  forty-foot  diesel 
coaches  and  100  articulated  sixty-foot  diesel  coaches  and 
related  equipment. 

MS.   STCLL:     Members  and  commissioners,   the  application 
that  is  before  you  is  the  outcome  of  what  you  have  been 
living  through  for  the  last  hour  and  a  half. 

This  grant  application  is   for  both  Section  5  and 
Section  3  funds  for  just  about  $50  million  —  $49,540,000  -- 
of  which  about  $39  million  is  federal  funds  and  about 
$2  million  is  for  local  funds. 

This   is  a  required  public  hearing.     This  application 
is  going  to  be  heard  by  MTC  in  June.     A  letter  of  no  prejudice 
has  been  requested  from  the  federal  government  to  cover  the 
diesels  --  articulated  standard  diesels  —  which  are  included 
in  this  grant  application. 

Do  you  have  any  questions? 

MR.  McCREA:     Louise,   just  for  the  purpose  of  making 
sure  I  understand,   this  is  to  cover  the  acquisition  shown 
for  fiscal  years  1983-84,    1984-85  and  1985-86? 

Actually,    it's  --  no,   no.      It's  all  three. 

MS.   STOLL:     That's  correct,    the  first  three  years, 
1982-83,    1983-84,  1984-85. 
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It   is  possible  that  funds  could  conceivably  come  in 

this   fiscal  year   from  the   federal  government.      That  is  one 
reason  why  we  are  rushing  this  grant  application  through. 

We  have  received  the  cooperation  from  both  Metropolitan 
Transportation  Commission  in  reviewing  this  timely  in  June 
and  also  from  our  own  Board  of  Supervisors  in  planning  a 
special  session  of  the  Traffic  and  Transportation  Committee 
meeting  for  this  Friday. 

I  would  beg  the  indulgence  of  the  secretary  of  the 
PUC  to  sign  this  resolution  and  assign  it  a  file  number  at 
the  conclusion  of  your  vote  on  this  so  we  can  walk  it  over 
to  the  Controller's  Office.     They  are  waiting  eagerly  to 
review  it. 

MR.   FLYNN:     Anyone  from  the  public  here  to  -- 

Mr.   Klebolt,   please  state  your  name  and  address  and 

organization  that  you  represent. 

MR.   KLEBOLT:     President  Flynn  and  members  of  the 

commission,  my  name  is  Maurice  Klebolt.      I  reside  at 

1986  -   24th  Avenue  and  currently  serve  as  president  of 

CalTrans . 

I  would  hope  the  commissioners  in  their  wisdom  at  this 
time  would  amend  this  grant  to  delete  the  100  articulated 
coaches  and  substitute  in  their  place  forty-foot  diesel 
coaches  for  this  one,   number  one. 

I  will  be  down  before  the  board  to  impress  upon  the 
board  that  prior  action,  about  1976,  if  I'm  not  mistaken 
1975  --  deleted  the  request  for  the  articulateds  at  that 
time  on  the  following  bases: 
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There   are   no   facilities   that  have  been  made,    and  you're 
looking  at  a   long-term  plan.      We  all  know  that  to  build 
facilities  to  house  sixty-foot  coaches  will  take  more  than 
three  years.     Therefore,   there  isn't  any  garage  space  within 
the  city  for  these  100  articulated  diesels  unless  you  retire 
a  like  amount  of  standard  coaches  to  make  room  for  them. 

Number  two,    it's  a  meet-and-conf er  item  with  the  Local 
250-A  that,   to  the  best  of  our  knowledge,   has  not  been  done 
to  this  day  with  respect  to  contractual  pay  scales,   et  cetera, 
for  the  substitution  of  different  type  of  equipment. 

Thirdly,   there's  nothing  that  relates  here  to  the 
capital  cost  of  delivering  the  additional  services  needed  to 
support  the  articulated  coaches.     What  is  it  going  to  cost? 
Do  we  add  a  level  to  Kirkland?     Do  we  put  a  level  on  Presidio? 
Where  do  we  put  them  and  what  will  it  cost? 

I  realize  the  staff  are  dedicated.     Commissioner  Sanger, 
you're  dedicated  to  the  premise  of  a  sixty-foot  coach.  The 
citizens  of  San  Francisco  deserve  something  better  than 
what  they've  received  in  the  last  ten  years  in  terms  of 
vehicle  replacement. 

In  their  wisdom,   prior  commissioners  have  brought  to 
us  the  AM  General,   a  rolling  tragedy.     In  your  wisdom,  you 
have  brought  us  a  Flyer  coach,  which  is  mechanically  a  good 
coach  but  was     beginning  to  show  the  ravages  of  time. 

Now  we  want  a  sixty-foot  coach.     We  have  a  problem  with 
the  rear  bucket  --  call  it  what  you  want  --  the  safety  factor. 
You've  got  sixty  feet  of  equipment  with  a  little  back  porch 
that  is  totally  out  of  it  as  far  as  the  driver  and  the 
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observation  is  concerned. 

Seniors   in  the  past  have  objected  to  their   security  in 
the  back  of  a  coach.     Vandalism  goes  on  and  on  and  on. 

Commissioner  Lenvin  has  alluded  to  will  we  need  additional 
maintainers  to  maintain  these  coaches.     Who  knows?  You'll 
probably  have  to  beef  up  your  body  and  fender  and  your  paint 
jobs  because  you're  going  to  have  more  bus  to  repair,  if 
you  attempt  to  repair  them. 

The  articulateds  probably,    if  they  come  to  San  Francisco 
soon,   unless  Mr.   Sklar  and  the  dedicated  staff  of  Muni  can 
put  together  a  real  program  —  can  put  together  a  real 
rehabilitation  program  that  delivers  equipment  that  at  least 
visually  has  the  imagery  of  acceptance  with  respect  to  the 
conditions  of  neighborhoods,    I  think  the  sixty-foot  coach 
will  become  the  nemesis  of  the  Muni. 

I  hope  in  your  wisdom,   commissioners,   you  will  see  the 
light  and,   at  this  time,   you  will  pull  this         amend  this 
legislation  to  increase  your  diesel  fleet  forty-foot  coaches 
and  eliminate  these  articulateds. 

Put  it  on  the  burner  for  two  or  three  years  down  the 

line . 

Again,  reiterating  briefly  —  facilities,  capital, 
meet-and-conf er .  These  are  all  issues  I'm  sure  elected 
officials  will  want  some  answers  to,  also. 

Thank  you  very  much  for  your  time. 

MR.   FLYNN:     Anyone  else  from  the  public  who  would  like 
to  testify? 

Is  there  a  union  representative  in  the  house  for 
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Transform? 

MR.    PERRY:     My  name   is  Fred  Perry.      I   live  in 
San  Francisco. 

My  point  of  reference,  without  prolonging  this  matter 
and  after  the  previous  speaker,   we  know  this  is  long  time 
coming  and  much  of  what  we  said  earlier  —  the   '70,    '75,    '76  - 
relative  to  articulated  coaches  stands. 

The  Eoard  of  Supervisors,    the  various  organizations, 
particularly  your  Labor  Union  250-A,   has  opposed  the  buying 
of  articulated  coaches. 

We  know  that  you         to  repeat  what  the  previous  speaker 
said  and  add  to  what  Commissioner  Lenvin  pointed  out  --  that 
you  do  not  have  the  facilities  and  neither  are  they  spelled 
out  in  this. 

I'm  always  concerned  when  the  staff  come  over  here  and 
say,  "Hurry  and  sign  this  resolution  and  pop  it  over  to  the 
other  side  of  the  hall." 

I  listened  yesterday  to  a  staff  member  getting  himself 
in  a  hell  of  a  lot  of  hot  water  with  a  proposal  that  came 
over  the  board,   and  I  think  this  is  going  to  have  some 
difficulty . 

I  urge  the  commissioners  present,   general  manager,  and 
the  staff  to  take  a  long,   hard  look  at  this  and,   as  the 
previous  speaker  alluded,   amend  your  resolution  to  eliminate 
the  articulated  coaches . 

May  I  ask  a  question  of,  I  guess,  the  general  manager  -- 
the  manager  of  Muni  Railway  now  --  I'd  like  to  ask  a  question 
just  off  the  record  here  of  something  that's  bothered  me 
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over  the  years,   Mr.    President,    and  that  is   the  purchasing 
of  coaches. 

I  learned  that  Los  Angeles  —  they  purchased  a  whole 
fleet  and  had  it  delivered  to  them.     I  was  listening  to  the 
staff  member  a  few  minutes  ago  when  he  said,    "We  will  buy 
fewer  coaches  over  a  long  period  of  time." 

Can  you  please  enlighten  me  as  to  what  is  the  practice 
with  the  major  coach  manufacturers  today?     Do  they  accept 
the  latter?     If  we  were  to  buy  500  coaches,   say,   and  they 
would  take  the  order         that  is,    so  you  would  not  be  bumped 
by  the  other  property  owners  on  their  list  —  do  you  buy 
the  whole  fleet  and  then  have  them  delivered  to  you  on  a 
piecemeal  basis  or  do  you,    say,   buy  50  or  60?     How  does  that 
work? 

MR.   SKLAR:     We  have  a  variety  of  ways  to  do  that. 

If  you  place  an  order  for  a  large  number  at  one  time, 
you'd  better  have  the  money  up  front  and  you  have  to  deliver 
a  check  and  have  it  sitting  in  someone  else's  lane  or  stand 
idle  in  the  back. 

MR.   PERRY:     But,   at  the  same  time,  you  stand  a  chance 
of  not  getting  what  you  want  when  you  want  it? 

MR.   SKLAR:      I  think  that  is  also         to  buy  a  coach  five 
years  out  —  who  knows  what  technology  is  going  to  exist 
then.     The  standard  should  be  buy  in  the  minimum  lot  size 
that  you  can  and  get  the  best  price  possible  and  the  50  and 
100  unit  purchases  seem  entirely  satisfactory. 

They've  been  buying  --  Los  Angeles  has  bought  coaches 
in  lots  of  500.      I  think  it's  a  question  of  what  kind  of  money 
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you  have. 

When  you  buy  and  take  delivery  of  a  mass  of  coaches  at 
one  time,   you  end  up  with  a  mass  of  coaches  failing  at  one 
time . 

MR.    PERRY:     Thank  you  very  much. 

MS.   LENVIN:     Are  there  any  other  members  of  the  public 
who  wish  to  speak? 

I  am  going  to  close  the  public  hearing  at  this  time. 

Members  of  the  commission,   are  there  any  comments 
or  questions? 

MR.    SANGER:      I'd  just  like  to  hear  a  response  on  the 
issue  of  the  facility's  ability  to  handle  this. 

MR.   SKLAR:     As  ycu  know,   you  authorized  and  we  have  had 
underway  a  facility  study  involving  equipment,  personnel 
and  all  on  our  needs  for  some  time. 

Doug's  team  was  standing  by  waiting  for  a  final  number 
on  the  articulateds  to  determine  the  final  facilities  that 
would  be  necessary  to  handle  them. 

We  are  absolutely  convinced  that  prior  to  delivery  of 
the  vehicles,  which  are  probably  18  months  way,   you  will 
have  a  facility  in  place  able  to  handle  the  first  50 
articulateds . 

Really  what  you're  talking  about  is  the  capability  of 
a  lift  that  will  lift  this  vehicle  up  in  the  air.  The 
work  that's  done  while  it's  on  the  ground  is  no  different 
whether  it's  a  forty-foot  vehicle  or  a  sixty-foot  vehicle. 

So  really  we're  talking  about  sufficient  facility  and 
lifts  to  get  the  vehicles  up  in  the  air  for  the  under-carriage 
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work  or  an  over-pit  situation  where  you  work  on  them  from 
down  below. 

We  have  confidence  that  the  facilities  necessary  to 
handle  the  first  50  will  be  there. 

Secondly,  with  respect  to  the  union  —  of  course,  we 
will  comply  with  our  contract  and  negotiate  with  the  union 
on  this  new  equipment.     That  is  something  we  do  as  part  of 
our  ongoing  process. 

Thirdly,    the  arguments  of  1975  and  1976  are  of  little 
merit  now.     Caltrans,   Golden  Gate  and  AC  are  running 
articulateds  on  our  streets  every  day. 

MS.   LENVIN:     Mr.   Sklar,    I  think  the  question  really 
dealt  with  facilities. 

MR.   SANGER:     Just  facilities,   the  particular  storage 
capacity . 

MR.   SKLAR:     Storage  capacity  is  no  problem. 

The  vehicle  is  stored  in  a  flat  open  yard.     The  only 
difference  is  the  ability  to  lift  them  up  in  the  air.  Our 
lanes  are  not  set  up  based  upon  forty  or  sixty  set  modules 
but  literally  there's  no  storage  problem  other  than  the 
continuing  storage  problem  of  the  inadequate  Kirkland  yard 
and  the  need  to  locate  a  more  rational  maintenance  facility. 
That  problem  remains  with  us  and  is  one  of  the  primary 
focuses  of  Doug's  facility  study. 

MR.   SANGER:       These  vehicles  will  either  have  to  be  in 
Woods  or  at  Presidio? 

MR.   McCREA:      If  you  accept  the  logic  that  you  can 
replace  three  standard  buses  by  two  articulated  buses  and 
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I 

that  you  have  lane   striping,    as   a  practical  matter,  they 
really  don't  take  more  room  except  that  you  have  some 
surplus  buses  that  we're  going  to  have  to  move  off  the 
property  and  keep  separate. 

It's  the  maintenance  facilities  that  are  a  problem. 

MS.   LENVIN:     Are  there  any  other  comments  by  the 
members  of  the  commission? 

MR.   McCREA:     I'd  like  to  make  one  other  comment. 

The  issue  of  safety  which  was  raised  in  earlier  times 
with  these  articulated  buses,    I  think  has  been  disproven 
by  the  experience  in  the  LRV ' s  —  the  LRV's  are  articulated. 
They  have  two  sections.     They  are  not  substantially  different 
in  concept  than  these  vehicles  would  be  and  certainly  they 
have  not  proven  to  be  an  unsafe  vehicle. 

MS.   LENVIN:     Are  there  any  other  comments  or  questions 
on  the  part  of  the  commission  members? 

Hearing  none,   is  there  a  motion? 

MR.   HSIEH:      I   so  move. 

MR.   McCREA:  Second. 

MS.   LENVIN:     All  those  in  favor,    signify  by  saying  aye. 

MR.   SKLAR:      I  would  urge  the  members  to  attend  a 
board  committee  meeting  on  Friday  and  the  full  board  meeting 
on  Monday.     It  is  essential  that  both  of  these  bodies  approve 
this  package  and  hand  it  over  to  the  PUCB. 

I  would  like  for  you  to  put  together  a  team  of  two  of 
you  for  each  of  the  two  meetings. 

 oOo  
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REPORTER'S  CERTIFICATE 


STATE  OF  CALIFORNIA  ) 

)  ss . 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  ) 

I,   ROBIN  L.   HILL,   a  Notary  Public  in  and  for  the 
City  and  County  of  San  Francisco,   State  of  California,  do 
hereby  certify: 

That  the  foregoing  proceedings  were  reported  at  the 
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PROCEEDINGS 
 oOo  

MS.    LENVIN:      Item  Number  9:      The  proposed  Municipal 
Railway  J-Line  rerail  and  guideway  improvement  project 
along  Church  Street  between  Duboce  and  18th  Streets  for 
which  Federal  Aid-Urban  Systems  Funds    (FAU)    are  being  sought 
from  the  Urban  Mass  Transportation  Administration,    in  the 
amount  of  $1,107,504. 

MS.   STOLL:     Commissioner,    if  you  would  remember,  this 
grant  application  has  been  before  you  once  before  about  11 
months  ago.     When  you  apply  for  Federal  Highway,   you  generally 
can't  hold  your  breath  waiting  for  them  to  come  down.  That 
was  certainly  the  case  with  this  one. 

Funds  are  transferred  to  the  Urban  Mass  Transportation 
Administration  because  they  are  transferred  funds.     They  are 
highway  funds  but  they're  going  to  be  applied  to  the  transit 
project . 

As  a  consequence,    the  process   is  a  very  long  one.  During 
the  period  of  review,   after  the  initial  application  was 
approved  by  you,   a  new  attorney  came  on  board  who  determined 
that  the  public  hearing  which  had  been  used  as  the  basis 
for  that  application,  was  obsolete  —  too  old         and,  further- 
more,  that  the  recent  numerous  public  meetings  which  had  been 
held  on  this  subject  had  not  had  a  court  reporter  at  them 
to  take  down  —  to  be  able  to  produce  a  transcript  of  the 
public  meetings. 

As  a  consequence,    this   is  pro  forma.     We  are  asking  you 
to  approve  the  same  grant  which  you  approved  11  months  ago. 
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It  includes  both  the  rerailing  of  the  J-Line  between 
Duboce  and  18th  Street  and  also   the  associated  street  work, 
which  will  be  done  by  the  Department  of  Public  Works,  includi 
a  raised  right-of-way  sidewalk  narrowing  and  the  addition  of 
passenger  safety  items. 

MS.   LENVIN:     All  right.     This  is  a  public  hearing. 

First  of  all,    are  there  any  questions? 

I  think  we  should  take  public  testimony. 

Mr.  Klebolt? 

MR.   KLEBOLT:     Members  of  the  commission,    I  would 
seriously  urge  the  commission  to  delete  completely  eight  to 
one  hundred  thousand  dollars,  whatever  the  magic  number  is, 
from  the  grant  totaling  $1,107,504,  which  funds  are  being 
expended  for  the  raised  right-of-way  portion  along  Church 
Street. 

The  Board  has  before  it  —  might  as  well  save  staff 
the  embarrassment  of  having  to  go  over  there  and  doing  the 
pony  show  and  going  through  humiliation  that  Mr.  Pyle 
[spelled  phonetically]   went  through  yesterday  over  this 
raised  right  of  way. 

The  committee  has  before  it  a  petition  from  all  of 
the  merchants  in  the  neighborhood  who  object  to  the  raised 
right  of  way,   and  I  can  tell  you  right  now  that  it's  going 
to  come  out  and  be  knocked  out  on  the  other  side  of  the  hall 

I  would  suggest  that  the  FAU  funds  be  utilized  --  the 
savings  of  some  eight-three  to  one  hundred  thousand  dollars 
for  the  construction  of  that  raised  r ight-of-way  portion 
to  be  utilized  for  improvements  along  other  areas  of  the 
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Metro  line. 

For  example,    a  small  portion  could  be  used  to  install 
the  intersection  of  the  M-Line  and  Ocean  Avenue,   the  private 
right  of  way  on  Ocean  Avenue. 

But,   in  any  event,   there  is  community  opposition  to 
the  restrictions  imposed  by  the  raised  right  of  way  and  the 
impact  it  has  on  the  block  between  Market  and  16th. 

I  don't  think  the  committee  is  going  to  amend  the 
Traffic  Code  to  permit  what  the  staff  desires  in  terms  of 
vehicular  movements  in  that  corridor. 

I  hope  in  your  wisdom  that  you  see  the  light,  that 
maintaining  nine  vehicles  an  hour  through  that  corridor  does 
not  require  a  raised  right  of  way.     The  J-Line  is  not  an 
intense  service         about  six  minute,  maybe  eight-minute 
headways  —  and  you're  talking  about  nine  vehicles  each 
way  per  hour,   coupled  with  the  fact  that  the  staff  plans  to 
eliminate  some  bus  stops. 

The  board  has  on  its  calendar  the  problem  with  the 
elimination  of  some  bus  stops  on  Fillmore. 

Now,   they're  going  to  come  back  at  you  with  the  elimina- 
tion of  two  stops  on  the  22-Fillmore  line.     Those  stops  are 
Market  and  Church  outbound  on  the  Safeway  corner  and  Market 
and  Church  inbound  in  front  of  the  savings  and  loan  --  pardon 
--  the  real  estate  office  by  Just  Desserts. 

There's  a  little  fire  brewing  over  there  from  the  users 
of  the  system,  the  community  of  neighbors  and  merchants,  and 
I  humbly  beseech  the  commission  to  heed  our  advice. 

Thank  you. 
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MS.    LENVIN:      Thank  you. 

MR.   McCREA:      Can  I  respond  to  that? 

You  don't  need  to  answer,   Mr.    Klebolt,   but,    you  know, 
I  don't  think  it  is  this  commission's  job  to  make  bad  transit 
policy  because  other  people  in  the  city  don't  agree  with  us. 
I  happen  to  think  these  are  both  good  proposals  from  a 
transit  standpoint,   and  I  think  we  have  an  obligation  to 
keep  sending  them  to  the  board. 

If  they  choose  to  turn  them  down,   that's  their  decision. 

MR.   KLEBOLT:      I  think  a  wise  and  prudent  appointed 
official  would  be  more  concerned  for  the  use  of  the  public 
funds  than  to  merely  allude  to  the  fact  that  this  raised 
right  of  way  for  a  two-block  area  is  a  good  transit 
decision . 

Now,   the  raised  right  of  way  is  not  the  extent  of  the 
job  from  Duboce  all  the  way  to  18th  --  it's  only  from 
Market  to  16th. 

I  commend  the  commissioner,    if  you're  going  to  do  a 
good  transit  job,   then  raise  the  whole  corridor,   not  just 
two  blocks . 

But,   if  you're  going  to  raise  two  blocks,   then  stripe 
it  like  you're  going  to  do  on  California  Street  and  like 
you're  going  to  do  on  Powell. 

Don't  sit  here  and  tell  me  after  all  these  years  around 
this  hall  that  an  elected  official  should  be  the  one  that 
makes  the  decision  when  they're  the  ones  that  take  the  heat 
and  not  appointed  members  of  this  commission. 

I 'm  here  trying  to  help  you  do  your  work  and  I  am 
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suggesting  to  the  commission  that   it  would  be  a  good  transit 
a lternative . 

MS.   LENVIN:      Thank  you,   Mr.  Klebolt. 

Are  there  any  other  members  of  the  public  that  wish 
to  testify  on  this  matter? 

All  right.      Hearing  none,    I  would  close  the  public 
hearing . 

Are  there  any  comments  or 

MR.    SANGER:      I'd  just  like  to  ask  a  question. 
Is  this  a  three-inch  raised  right  of  way? 
MS.   LENVIN:      Inch  and  a  half. 

MR.   SANGER:      I   just  want  to  make  a  personal  comment 
for  Mr.   Klebolt  and  also  for  the  Board  of  Supervisors. 

I  happen  to  be  president  of  the  neighborhood  association 
in  this  area.     Now,   ten  years  ago,   when  we  all  got  together 
and  agreed  to  these  plans  before  the  public  hearing  of  1974  — 
and  to  my  knowledge,   everyone  out  there  is  still  waiting  for 
this  project  to  be  completed  which  was  approved  as  a  part 
of  the  Upper  Market  Street  Beautif ication  Project  --  it  will 
be  nice  if  it  is  finally  done. 

MS.   LENVIN:     Are  there  any  other  comments? 

MR.  KLEBOLT:      I  would  like  the  chair  to  permit  a 
rebuttal . 

MS.   LENVIN:      I  have  closed  the  public  hearing. 
MR.   KLEBOLT:      I  want  to  speak.     He  has  made  a  remark. 
What  we're  talking  about  is  the  impact  of  this  project 
on  traffic  regulations. 

MR.   FLYNN:     why  don't  you  be  courteous?     Why  don't  you 
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be  courteous?     Fight  your  battle   someplace  else,  okay? 

MR.   KLEBOLT:      I  can  fight  the  battles  anywhere  I  want 
to,   Commissioner  Flynn. 

I  live  here.     I  pay  taxes  here.     By  God,    I  can  fight 

here . 

MR.  FLYNN:     You've  got  to  calm  down. 

MR.   KLEBOLT:      I  don't  have  to  run  around  and  kiss  any- 
body's ass. 

What  do  you  want  to  do?     Give  me  some  concrete  boots? 
You  want  to  put  me  in  the  bay?     What  are  you  doing?  Threaten- 
ing me?     You  tried  that  about  three  years  ago.     It  won't 
work.     Keep  trying  as  long  as  you  want  to,   Blood.     It  won't 
work . 

MR.  SANGER:      I  move  approval. 
MS.   LENVIN:  Seconded. 

MR.   FLYNN:     Any  opposition  to  the  resolution? 
The  resolution  is  passed  and  seconded. 
All   in  favor  signify  by  saying  aye. 
Those  opposed? 
Ayes  have  it. 

For  the  record,   I   just  whispered  to  the  secretary  when 
I  came  back  that  my  book  wasn't  in  front  of  me  on  Item  8,  so 
I'd  like  the  record  to  reflect  that  I  did  vote  in  the 
affirmative  for  Item  8. 

 oOo  
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TO: 


PUBLIC  UTILITIES  C 


ISSION 


FROM: 


Anson  B.  Moran 


SUBJECT :     Rehabilitation  and  Replacement  Plan  Summary  (Attached) 


The  attached  is  a  summary  of  the  Rehabilitation  and  Replacement 
Plan  which  is  part  of  the  Five  Year  Plan  (Volume  III),  and  which 
requires  your  action  at  the  May  25th  meeting  of  the  Commision. 

The  summary  is  presented  in  six  parts: 


1. 

Objectives  of  the  Plan 

2. 

Development  of  the  Plan, 

including  assumptions 

3. 

The  Equipment  Plan  which 

focuses  on  motor  coaches 

4. 

The  Funding  Plan 

5. 

Alternatives 

The  adoption  of  a  Rehabilitation  and  Replacement  Plan  has  been  made 

a  condition  of  MTC ' s  review  of  our  Section  3  and  Section  5  bus  grants. 

They  require  that  it  be  ammended  into  the  81-86  plan  and  incorporated 
into  the  82-87  plan. 

The  Plan  was  prepared  under  the  direction  of  a  task  force  which 
involve  Equipment  Maintenance,  Planning,   Performance  Monitoring  and 
Finance.     A  copy  of  the  revised  plan  is  attached. 


Attachment:     As  Stated 


ABM:cw 


415  )  558-5017 


425  MASON  STREET,  7TH  FLOOR 


SAN  FRANCISCO.  CA  94102 
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REHABILITATION  and  replacement  plan 
OBJECTIVES 


1.  To  provide  sufficient  transit  vehicles  to  meet  demand  for 
Muni  services. 

2.  To  replace  and  rehabilitate  Muni  vehicles  in  a  planned 
fash  ion . 

3.  To  provide  a  fleet  of  vehicles  which  is  of  an  age  and 
condition  that  is  serviceable  at  all  times. 

4.  To  make  effective  use  of  capital   funds,   given  constraints 
on  availability  and   limitation  on  use. 

5.  To  integrate  fleet  planning  with  facilities  planning  and 
budget  planning. 


REHABILITATION   AN D   RC PLACEMENT  PLAN 
DEVELOPMENT 

A  survey  was  made  of   the  number  and  condition  of  transit 
vehicles   in  Muni's  fleet. 

Future  vehicle  requirements  were  projected  for  each  mode, 
given  projected  demand  increases  and  service  design  changes. 

Decision  rules  for  motor  coach  rehabilitation  and  replacement 
were  postulated.  (For  example,  retirements  occur  at  12  years 
or  when  a  second  engine  rehabilitation   is  required). 

Projections  of  available  funds  were  programmed  on  an  annual 
basis.      Funds   from  non-local   sources  were  maximized  and  SFMRIC 
reserves  were  programmed  to  meet  capital  shortfalls. 

The  Plan  underwent  extensive   internal   review  since  January  to 
scrutinize  the  methodology,    the  assumptions,   and  the 
impl icat  ions . 

The  Plan   is  built  on  the  following  assumptions: 


a.  Demand-     Demand   for  Muni's  peak  services  will  grow  by 
1.6%  per  year. 

b.  Service   is  planned   to  be   increased   to  accommodate  the 
f ol lowing : 

1.  A  demand   increase  of  1.6    6  per  year  citywide,  or 
2.22  for   the  central  business  district.     This  plan 
has  allocated  these  increased  patrons  to  location, 
route  and   thus   to  mode.     Modal   increases  vary  for 
motor  coaches;    it   is  about   3.5s  per  year. 

2.  A  reduction  in  load   factors   from  the  current 
intollerablc  levels. 

3.  Full    implementation  of   the  grid  service  design  as 
presented  in  the   Five  Year  Plan. 

c.  Service  Design-     Continued  electrification  projects 
over  the  next  ten  years  will   reduce   the  need   for  03 
motor  coaches  and   increase   trolley  coach  need  by  the 
same  number. 


d.  Interval  of  New  Bus  Purchases-     Annual   additions  of 
new  ouses    is   preferred,    as    it   minimzes   fluctuations  in 
maintenance  needs. 

e.  Expected  Life  of  a  Motor  Coach-     Muni's  motor  coaches 
have  useful   lives  of  12  years. 

f.  Rehabilitation  and  Retirement  Policy-     195  GMC  coaches 
mast  be  completely  rehabilitated  over  the  next  13 
months.   196  GMC  coaches,   10  flxible  coaches   (13  years 
old  at  present)   and  100  AMG  coaches  will  be  retired 
over  ten  years. 

g.  Timing  of  Engine  Rehabilitation-     Engines  on  Muni 
buses  must  be  rehabilitated  after  five  to  six  years  of 
normal  service. 

h.  Float-     A  "float"   of  spare  vehicles  equal   to  20%  of 
the   total  motor  coach  fleet   is  currently  required. 
The   float  percentage  will   fall  gradually  over  time 
--as  maintenance  efficiency   improves  --  and  will 
remain  at  15%  beyond   fiscal  year  87/83. 

i.  Reserve  Fleet-     A  reserve   fleet  oi  30  old  yet 
serviceable  coaches   is  planned   to  meet   the  infrequent 
need   tor  supplementary  service    (e.g.,    for  concerts,  to 
bypass  major  blockages,  etc.) 

j.      Produce ivi ty-     The   institution  of  programs  described 
within  the   Five  Year  Plan    (e.g.,    transit  preferential 
streets,    self  service   fare  collection,  automatic 
vehicle  monitoring,    LRV  trainlining,    service  design 
improvements,   etc)   will   increase   the  productivity  of 
operations.      In  combination,    these  programs  will 
reduce  peak  vehicle   requirements  by   .5%  per  year. 

k.     Facilities-     Muni   facilities  will  be  expanded  and 
improved   to  accommodate  a   large   fleet  with  special 
maintenance  requirements    (e.g.,   articulated  motor 
coaches  and   troliey  coaches.) 

1.     Programming  of   funds-     We  will  be  able   to  obtain 

letters  of  no  prejudice,  and  program  grants  so  that 
advances  made  from  1SFMRIC  funds  may  be  recovered  as 
grant  funds  become  available. 


REHABILITATION  AND  REPLACEMENT  PLAN 
EQUIPMENT  PLAN 
FLEET   INVENTORY  CHANGES 


1982 

Fleet  Retired 


Rehabed 
then 
Retired 


1991 

Reserve 

Fleet      Purchase  Fleet 


Standard  Diesels  528  (278) 

Articulated  Diesels  0 

Standard  Trolleys  345 

Articulated  Trolleys  0 

LRVs  100 

Cable  Cars  40 

PCCs  78         (  78) 

Total  1091  (356) 
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REHABILITATION  AND  REPLACEMENT  PLAN 
FUNDING  PLAN 
CAPITAL  NEED 

(  81/82) 

Rehabilitation  of  195  GMC  coaches  $10,625,000 

Purchase  of  190  articulated  diesels  76,874,000 

Purchase  of  220  standard  diesels  52,331,000 

Purchase  of  90  articulated  trolleys  40,493,000 

Assumed  cost  of  facilities  8, 000, 000 

Total  188, 423,000* 


Inflated  to  Year  of  Acquisition 


REHABILITATION  AND   REPLACEMENT  PLAN 
FUNDING  PLAN  SOURCES  OF  FUNDS 


Ten  Year  Totals  ($000) 
Best  Case        Worst  Case 
1.     UMTA  Section  5  Tier  IV  55,280  30,280 

-  May  be  used  for  bus  purchase  and/or 
rehabilitation  and/or  facilities 

-  The  allocation  of  funds  is  based 

on  a  formula  which  uses  the  weighted 
age  of  fleet  as  a  basis.  Rehabili- 
tation reduces  the  weighted  age  and 
thus  our  allocation. 


-  In  the  best  case,   would  enable 
purchase  of  137  standard  diesles 
over  five  years.     Needs  for  bus 
purchases  as  determined  in  this 
plan  exceed  this  limit. 

2.      UMTA  Section  3,    FAU,    AB1107,  STA, 
Sale/Leas eback 


97,376  46,820 


-  Rehabilitation  with  Federal  Funds 
is  limited  to  20%  of  fleet,  or 
175  vehicles.     The  requirements 
of  this  plan  exceed  this  limit. 

3.  UMTA  New  Bus  Equipment  Introduction    (NBEI)  5,040  0 

-  May  only  be  used  for  articulated 
trolleys 

4.  Assessment  District/Development  Fee  35,000  0 

-  From  capital  element  of  these  sources 


REHABILITATION  AND   REPLACEMENT  PLAN 
FUNDING  PLAN   SOURCES  OF  FUNDS 


Ten  Year  Totals  ($000) 


B-?St 


Case 


Worst  Case 


5.     SFMRIC  &  Other  Local  Sources: 

-  Any  remaining  capital  need  i  s 
met  from  this  source. 

-  In  the  best  case,  current 
SFMRIC  reserves  could  meet 
this  need  through  35/86,  at 
which  point  $10  million  in 
additional  bonds  would  be 
requi  red . 

-  In  the  worse  case,  reserves 
last  through  S3/34.  Additional 
bonds  of  $12  3  million  would  be 
required  through  the  ten  year 
peri sd . 


Advances 
Recoveries 


$  43,589 
(47, 862) 

(4,2/3) 


$121, 32^ 
(10 , 000) 


Net 


in,  '6 2 J 


Total : 


$188, 423 


$188, 423 


ALTERNATIVES 


1 .  Overall  capital  need  is  reduced  if  more  rehabs  are 
subsituted  for  purchases.     This  alternative  will  reduce 
the  Tier  IV  allocation,  however. 

2.  SFMRIC  reserves  will  last  longer  if  buses  are  purchased 
or  rehabed  only  when  required  to  meet  peak  demand.  This 
approach  eliminates  the  temporary  coach  surpluses  from 
83/84-  86/87.     A  very  large  purchase  of  coaches  would 
then  be  required  in  87/88  if  periodic  surpluses  in 
earlier  years  are  eliminated.     The  total  capital  demand 
is  delayed  but  not  reduced. 

3.  Service  may  be  held  at  the  current  level  or  expanded  only 
slightly,  rather  than  expanded  to  fully  meet  future 
demand.     This  also  reduces  the  capital  requirements. 


FINANCE  BUREAU 


May  21,  1982 


ro 


TO: 


FROM : 


SUBJ:     3rd  Quarter  Financial  Report 


Attached  are  the  3rd  Quarter  Financial  Reports  for  all  PUC 
Departments. 

In  prior  quarters  we  have  experimented  with  various  formats.  All 
intended  to  provide  you  with  information  on  the  PUC's  financial  posi- 
tion.    All  prior  formats  were  difficult  to  interpret  because  we  could 
not  give  you  in  tabular  form  all  the  information  necessary  for  you  to 
accurately  project  our  year  end  position.     IJt  Is  a  classic  case  of 
detail  not  imparting  understanding. 

The  format  presented  this  quarter  shows  actual  expenditures  and 
commitments  through  the  3rd  Quarter,   the  annual  budget,  and  our 
projection  of  additional  expenditures  and  commitments  through  year 
end.     This  is  provided  for  each  major  organization  at  a  fairly  high 
level  of  aggregation. 

We  have  also  prepared  for  each  Department  an  analysis  of 
variances  which,  where  appropriate,    is  more  specific  than  the 
financial  reports.     For  example,  overtime  is  included  in  personnel 
costs  but  may  be  singled  out  for  analysis  if  there  is  a  significant 
variance . 

This  format,  which  combines  projections  with  variance  analysis, 
allows  us  to  give  you  in  compact  form  the  benefit  of  all  our  knowledge 
about  the  PUC's  financial  status.     It  does  so  without  forcing  you  to 
review  the  tremendous  quantity  of  financial  detail  required  for  you  to 
make  an  assessment  based  on  expenditure  numbers  alone. 

I  will  be  glad  to  discuss  our  projection  methodology  or  any  other 
questions  or  comments  that  you  may  have. 


Attachment:     As  Stated 


ABM : cw 


(415)555-5017 


425  MASON  STREET,  7TH  FLOOR 


SAN  FRANCISCO,  CA  94102 


Water  Department 


There  are  several  issues  concerning  the  analysis  of  3rd  Quarter 
Financial  Report  of  expenditures  of  the  Water  Department.  These 
issues  are  discussed  below. 

Personnel : 

There  is  one  issue  in  the  Water  Department  concerning  Personal 
Services.     Due  to  the  severe  winter  storms,   Department  personnel 
worked  higher  levels  of  overtime  than  was  planned.     Fortunately  the 
Department  had  funds  to  process  two  supplemen tals  which  can  be  used  to 
charge  this  excess  overtime. 

The  financial  reports  do  not  reflect  the  budget  changes  resulting  from 
these  supplementals .     These  changes  will  be  made  so  the  Department 
will  be  within  budget  by  years  end. 

Contractual  Services 


There  are  no  issues  in  this  category  and  the  Department  is  projected 
to  be  within  budget. 

Current  Services 


There  appears  to  be  an  over  expenditure  in  this  category.  The 
majority  of  over  expenditure  is  because  miscellaneous  project  paving 
costs  were  charged  to  the  wrong  account.     These  costs,  which  are 
non-operating  project  costs,  will  be  transferred  out  of  this  category 
in  the  near  future.     There  are  approximately  $285,000  worth  of  these 
charges  which  are  reflected  in  the  3rd  Quarter  Report.     The  other 
principal  cause  of  the  projected  shortage  is  the  charging  of  materials 
and  supplies  related  to  the  storm  damage  to  the  operating  budget 
instead  of  the  two  approved  supplementals.     These  charges  will  be 
corrected  before  the  end  of  the  fiscal  year. 

Due  to  failure  of  the  Department  to  sell  bonds  this  fiscal  year  there 
will  be  a  projected  surplus  of  approximately  $1,000,000  in  funds 
budgeted  for  Contribution  to  Principal  and  Interest. 
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There  are  several    issues  concerning  3rd  Quarter  Financial  Report 

expenditures  of  the  Municipal  Railway.     These  issues  are  discussed 
below. 

Personnel : 

The  major  issue  concerning  Personal  Services  is  the  overexpenditure  of 
Platform  Salaries.     This  overexpenditure  was  caused  by  a  number  of 
factors.     The  Diesel  Crisis  contributed  to  the  overexpenditure  as  more 
drivers  than  anticipated  required  cross  modal  training.  Additionally 
there  were  extra  costs  for  Montgomery  Street  fallback  and  other 
management  decisions  which  resulted  in  additional  driver  costs.  We 
are  estimating  that  this  overage  will  be  approximately  $800,000.  It 
is  anticipated  that  savings  in  other  areas  will  offset  this  overage. 
In  addition  to  the  platform  cost  problems,  overtime  will  be  sub- 
stantially overspent  by  years  end.     This  can  be  tied  to  the  diesel 
problem  that  occurred  in  midyear  and  overtime  required  to  backstop  new 
mechanics.     Equipment  Maintenance  was  required  to  work  its  staff  on 
overtime  in  order  to  maintain  vehicle  availability.     The  extent  of 
this  overage  will  be  approximately  $400,000,  and  the  use  of  approx- 
imately $300,000  from  the  recently  approved  $2.5  million  supplemental. 
The  remaining  amounts  will  come  from  savings  in  other  personnel 
categories,  primarily  Fringe  Benefits.     Overall  the  Railway  will  end 
the  current  fiscal  with  a  small  surplus  of  approximately  $900,000. 

Contractual  Services: 

Muni  is  experiencing  very  high  levels  of  expenditures  in  contractual 
services.     This  is  a  reflection  of  the  large  volume  of  work  being 
contracted  out.   Primarily  this  work  is  for  engine  and  transmission 
repairs.     Equipment  Maintenance  will  over  spend  its  contractual 
services  budget  by  $413,464.     These  overexpenditures  will  be  offset  by 
use  of  81/82  TDA  funds,  and  the  use  of  the  $2.5M  supplemental  and 
surplus  funds  from  Facilities  Maintenance  Division. 

Other  Current  Services: 

Just  as  in  Contractual  Services,   Equipment  Maintenance  is  sub- 
stantially overspent  in  Materials  and  Supplies.     This  over 
expenditure,  approximately  $512,000,   is  once  again  directly  related  to 
the  increased  repair  activity  at  the  Division.       We  also  believe  that 
Equipment  Maintenance  was  under  budgeted  in  81/82  based  on  current 
year  expenditure  patterns.     This  overexpenditure  in  Equipment 
Maintenance  will  be  offset  by  the  use  of  1981/82  TDA  funds,   and  funds 
from  the  $2.5M  supplemental.     There  are  also  funds  available  in 
Facilities  Maintenance  which  will  be  used  to  offset  any  additional 
overage  in  Equipment  Maintenance. 


-3- 


[ 


Kqu lpment : 


No  equipment  has  been  purchased  yet  for  Muni.     This  is  due  to  the  lack 
of  available  federal  funds  for  that  purpose.     We  are  in  the  process  of 
reprogramming  existing  grant  funds  to  make  them  available  for  equip- 
ment purchase.     The  funds  reflected  in  the  Budget  are  the  20%  local 
matching  share.     All  of  these  funds  can  be  encumbered  by  the  end  of 
the  current  fiscal  year. 
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PUC  BUREAUS 


There  are  two  issues  concerning  the  analysis  of  3rd  Quarter  Report  of 
expenditures  of  the  PUC  Bureaus.     These  issues  are  discussed  below. 

Current  Expenses 


The  major  issue  concerning  the  PUC  Bureaus  concerns  claims  and  related 
claim  costs   in  the  Bureau  of  Administration.     There  is  a  projected 
shortage  in  claims  caused  by  a  much  higher  cost  of  claims  than  was 
budgeted.     This  report  reflects'  three  major  supplemental  for  three 
major  claim  settlements  (Bybee,  Stranger  &  Smith).     The  projected 
shortfall  in  claims  will  be  offset  by  a  supplemental  for  $500,000  for 
general  claims  settlements  which  is  projected  to  be  approved  by  the 
Board  of  Supervisors. 


Services  of  Other  Departments 


There  appears  to  be  a  large  deficit  in  the  General  Manager's  office. 
This  is  caused  by  the  cost  of  City  Attorney's  working  on  general  legal 
work.     This  deficit  is  the  result  of  an  error  in  charging  the  work 
order.     It  will  be  corrected  to  show  a  positive  balance  of  approx- 
imately $90,000. 
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FINANCE  BUREAU 


May  25,  1982 


TO: 


PUC  COMMISSIO 


FROM:     Andy  Moran 


SUBJECT:      3rd  Quarter  Revenue  Report 


Attached  are  the  3rd  Quarter  Revenue  Reports  for  the  Municipal 
Railway,  Water  &  Hetch  Hetchy  Departments.     This  report  is  to  be 
incorporated   in  the  3rd  Quarter  PUC  Financial  Report  on  the  Hay  25th 
agenda . 


AM :  cw 

Attachment:     As  stated 


SI  5  )  553-5017 


425  MASON  STREET,  7TH  FLOOR 


SAN  FRANCISCO,  CA  9-41 


Municipal   Railway  Revenues 


Fare  revenues  during  the  first  three  quarters  of  1981/82  were 
$32,893,604  which  was  3.5%  below  projected  revenues  and  3.7%  below  the 
prior  year's  revenues. 

April   fare  revenues  were  $4,682,442,   7.9%  below  forecast.  This 
large  variance  represents  a  temporary  reaction  to  the  fare  increase 
implemented  April  1.     Fast  Pass  sales  were  8.9%  below  forecast  and  16% 
below  March  pass  sales,   although  pass  revenues  were  22.6%  greater  than 
in  March.     Cash  fare  revenues  were  7.2%  below  forecast,   but  27.4% 
greater  than  March. 

Both  cash  fare  revenues  and  pass  sales  appear  to  be  increasing 
significantly  in  May  based  on  analysis  of  deposits  during  the  first 
half  of  the  month.     Pass  sales  are  likely  to  fluctuate  more  from  month 
to  month  given  their  higher  price  relative  to  the1  cash  fare  and  are 
projected  to  remain  below  prior  months  sales  by  approximately  11%. 

While  it  is  too  early  to  clearly  discern  trends,   staff  feels 
there  is  enough  optimism  in  the  May  trends  to  project  a  narrowing  of 
the  temporary  reaction  to  the  fare  increase  to  bring  revenues  within 
96%  of   forecast   in  May  and  up  to  100%  of  forecast   in  June.  The 
resulting  collections   for  the  fical  year  ,/ould  be  $47.6  million,  3.4% 
below  forecast  but  leaving  a  surplus  of  $1.4  million  above  the  budget. 

MTC  and  federal  operating  assistance  budget  figures  are  estimates 
made  over  a  year  ago  and  do  not  reflect  changes  made  by  MTC  during 
their  allocation  process  and  other  changes  made   in  response   to  the 
cutback  in  UMTA  Section  5   funds  during  the  current  fiscal  year. 
Combined  operating  assistance   is  well  above  budgeted  levels. 

All  other  revenue  categories  show  favorable  variances. 

We  project  the  Muni   to  show  a  year  end  revenue  variance  of 
$2,811,521  over  budget,   most  of  which  will  be  consumed  by  Equipment 
Maintenance  over-expenditures  and  supplementals  for  claims  and 
litigation  expenses  as  discussed  in  the  third  quarter  expenditure 
report . 


MUNI"    REVENUES   AS   OF  3/31/82 


Revenue  Category 

Budget 

LUdl  ILL) 

3rd  Qtr. 

Pro j  ec ted 
Year  End 

Var  iance 

Passenger  Fares 

$  46,200,000 

$  32,459,602 

$  47,600,000 

$  1,400,000 

Charter  Buses 

30, 000 

168,249 

224,332 

194,332 

Advertising 

600,000 

454, 317 

605, 756 

5,756 

Misc.  Revenues 

21,000 

286,  824 

332,433 

361,433 

MTC  Sales  Tax 

27,950,000 

20,037, 906 

27,100,000 

(850,000 

Fed.   Op.  Assistance 

12,400,000 

12,224,997 

14,100,000 

1,700,000 

Bridge  Toll 

4,300,000 

3,224,997 

4,  300,  000 

-0- 

General  Fund 

55,490,000 

37  ,624  ,401 

55,490,000 

-0- 

$146,991,000 

$106,481,293 

$149,802,521 

$  2,811,521 

! 


Water   Department  Revenues 

Due  to  favorable  interest  rates   the  Water  Department  will  realize 
a  major  increase   in   interest  income.     This   increase  coupled  with  a 
slight  increase  in  water  sales  will  cause  the  Department  to  have  a 
projected  surplus  of  $7,878,820  at  year's  end. 


Type  of  Revenue 

Sales  of  Water 

Inst.  Charges 

Agr icul tural 
Prods.  Sale 

Non-Operating 
Rental 

Misc.  Revenue 

Interest 
Earnings 


Budgeted 
81/8  2 

$41,500,000 

250,000 

25,000 

1,500,000 
200,000 

300,000 


Actual  YTD 
3rd  Qtr. 

$32,156,213 

229,213 

28,820 

1,084,363 
1,246,230 

4,855,395 


Projected 
Year  End 


Variance 


$42,500,000  $1,000,000 
275,000  25,000 


28,820 

1,400,000 
1,450,000 


3,820 

(  100  ,  0.00  ) 
1,250,000* 


6,000,000  5,700,000 


$43,775,000       $39,600,234       $51,653,820  $7,878,820 


This  revenue  includes  gain  on  sale  of  property  and  capital  project 
overhead. 


J 


Hetch  Hetchy  Revenue 

Due  to  the  favorable  weather  conditions  this  past  winter,  Hetch 

Hetchy  will  end   the  year  with  power  generation  revenue  realized 

exceeding  budget  by  $4,662,748.  In  addition  favorable  interest  rates 
will   increase   interest  revenues  by  $7,749,616. 

Type  of  Budgeted  Actual  YTD  Projected 

I^evenue  81/82  3rd  Qtr.  Year  End  Variance 


Interest                   $       -0-  $   6,458,013  $7,749,616  $7,749,616 

Sale  of  Power           49,337,252  46,986,733  54,000,000*  4,662,748 

Sale  of  Water             6,380,000  4,785,000  6,380,000  -0- 

MlSG .                                 200,000  121,516  162,022  (37,998) 

$55,917,252  $58,351,262  $68,291,638  $12,374,386 


*This  revenue  projection  does  not  include  $6,000,000  to  be  held  in 
reserve  pending  final  action  on  the  airport  litigation. 
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%       CITY  AND  COUNTY  OF  SAN  FHANC.SCO 


DIANNE  FEINSTEIN.  Mayor 


HETCH  HETCHY 
WATER  AND  POWER 


RICHARD  SKLAR  Goneral  Manager 


SAN  FRANCISCO 
WATER  DEPARTMENT 


June  2,  1982 


Mr.   Michael  Kennedy 

Regional  Engineer 

Urban  Mass  Transportation 

Administration 
Two  Embarcadero  Center,   Suite  620 
San  Francisco,   CA  94111 

SUBJ:      QUARTERLY  REPORTS:     JANUARY -MARCH ,  1982 


Dear  Mr.  Kennedy: 

Please  find  enclosed  the  quarterly  financial  status  reports  and 
project  progress  reports  for  the  City  and  County  of  San  Francisco 
Public  Utilities  Commission's  UMTA  grants: 


CA-02-0043 
CA-03-0056 
CA-03-0078 
CA-03-0180 
CA-03-0235 


In  addition  the  progress  reports  for  the  FAU  grant,  CA-23-2023 
and  the  Cable  Car  Reconstruction  grant,   CA-03-0222  are  enclosed. 
The  financial  status  reports  for  these  grants  will  follow  under 
separate  cover.     The  Transit  Equipment  Program  financial  status 
report  is  also  included  in  this  package. 

Please  note  that  we  have  attempted  to  provide  both  progress  and 
financial  reports  in  the  format  you  requested. 

Please  let  us  know  if  you  have  any  questions  or  concerns. 

Sincerely , 


Louise  Stoll 
Director,   Capital  & 
Resource  Development 

LS/AM/bsk 

Enclosures 
cc:   G.  Cauthen 
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CITY  AND  COUNTY  OF   SAN  FRANCISCO 
PUBLIC   UTILITIES  COMMISSION 
UTILITIES   ENGINEERING;  BUREAU 

TRANSIT   IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0043 

QUARTERLY   PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 


January  -  March,    19  82 

I.     Summary ;     Acitivity  occurred  in  six  projects  this  quarter: 

A.  15.02.05     Vehicle  Location  Monitoring  System,  Communi- 

cations and  Surveillance  Equipment 

B.  15.11.20     New  Rail  Car  Storage  and  Service  Facility  and 

K  Line  Terminal    (including  Electronic  Shop, 
Gilley  Room  and  Warehouse) 

C.  15.12.00     Rehabilitation  and  Renovating  of  Facilities  - 

24th  St.  Shops 

D.  30.03.00     Purchase  and  Installation  of  Shop  Equipment 

(including  BART  recommendations) 

E.  30.09.00     Purchase  and  Installation  of  Fare  Collection 

and  Passenger  Guidance  Equipment 

F.  30.08.01     Engineering  and  Inspection 

II.     Problems  and  Issues:     A  major  grant  revision  is  being 

ueveloped  in  order  to  address  the  needs  of  active  projects, 
This  revision  is  expected  to  be  presented  to  UMTA  early 
next  quarter. 
III.     Project  Progress: 

A.     15.02.05     Vehicle  Location  Monitoring  System,  Communi- 
cations and  Surveillance  Equipment 

PUC  19  0       Muni  Metro  Subway  and  Twin  Peaks  Tunnel 
Communications  Data  Transmission  System 

Contractor  conducted  maintenance  training  and  has 
substantially  completed  the  contract  work. 


Construction  Contract:     Kingston  Constructing,  Inc., 

Contract  No.  672. 


B .      15.11.20     New  Rail  Car  Storage  and  Service  Facility  and 


K  Line  Terminal 


PUC  130       Design  work  for  Muni  Metro  Center  Auxiliary 
Building  Final  approval    (Phase  III)    of  the 
San  Francisco  Art  Commission  was  received 
in  February,   1982.     Environmental  review  of 
the  project  by  the  Department  of  City  Planning 
is  still  in  progress.      If  the  application 
is  not  contested,   this  approval  is  expected 
by  April,  1982. 

Design  contract  consultant  is  Robert  Wong,  A. I .A.,  contract 
documents  are  scheduled  for  completion  in  the  third 
quarter,  1982. 

C .  15.12.00     Rehabilitation  and  Renovation  of  Facilities  - 

24th  Street  Shops 

PUC  280       Special  Machine  Shop  Modifications  -  24th 
and  Utah  Streets. 

Construction  of  the  crane  completed  and  80%  of  the  auxiliary 
facilities . 

Construction  Contract:     Dalzell  Corporation,  Contract 

No.  MR-689. 

D.  30.03.00     Purchase  and  Installation  of  Shop  Equipment 

PUC  160       Furnish  and  Install  D.C.  Test  Panel  and  Power 
Supply  at  Muni  Metro  Center. 

No  work  in  progress.     Re-evaluating  the  design  of  the 
D.C.   test  panel. 

Construction  Contract:     Abbett  Electric  Corp. 

Contract  No.  MR-688. 

E.  30.09.00     Purchase  and  Installation  of  Fare  Collection 

and  Passenger  Guidance  Equipment" 

PUC  150       Fare  Collection  Equipment  for  Muni  Subway. 

The  contractor  continued  retrofitting  subsystems  on 
the  entry  gates,   and  modifying  and  fine  tuning  the 
Central  computer  software  and  fare  card  encoder. 
The  contractor  also  provided  additional  training  to 
Muni  maintenance  personnel  and  began  retrofitting  the 
consolidation  system. 


Purchase  contractor:     Duncan  Industries,   Contract  No.  MR-652. 


PUC   150        Furnish  and   install  Metro  Agent's  Booth 

and  Related  System;    Install  Fare  Collection 
System . 

Continued  work  on  Muni/BART  communication  alarm  interfare 
service . 

Construction  Contractor:     Nibbi/Lowe  Construction  Co. 

(joint  venture) ,  Contract  No. 
MR-660R2. 

PUC  150       Muni  Metro  Subway  -  Muni  Destination  Sign 
System 

Testing  continued. 

Construction/Inspection  Contractor:     Abbett  Electric  Corp. 

Contract  No.  MR-676. 

PUC  150       Design  Work  of  Muni  Metro  Fare  Collection 
System 

The  Consultant  continues  to  provide  review  and  design 
services  during  construction  of  the  Fare  Collection 
System  throughout  the  Muni  Metro  System  this  quarter. 

Consultant  Contractor:     Fay  Associates. 
F.     30.08.01     Engineering  and  Inspection 


PUC  600       COMPAK   (Communication  Systems  Package) . 

All  work  related  to  intergration  of  LRV  radios  into  UHF 
Radio  System,    345  Trolley  Coach  radios,   25  portable  units 
and  a  Metro  Public  Address  System,   a  closed  circuit 
TV  system  and  a  cable  fault  detector  has  been  completed. 
In  addition, plans  and  specifications  as  well  as  development 
of  an  underground  radio  antenna  has  been  completed. 

Contract:     Comsul  Ltd.     Controller's  Contract  No.  46557 


Budget  Summary: 

Of  the  $84,390,130  budget,   $79,859,628  has  been  expended 
to  date.     A  budget  revision  is  necessary  and  will  be 
submitted  early  next  quarter.     Financial  Status  Report 
attached. 
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CITY   AND   COUNTY    OF    SAN  FRANCISCO 

PUBLIC  UTILITIES  COMMISSION 
UTILITIES   ENGINEERING  BUREAU 

TRANSIT   IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 


CA-03-0043 


CONSTRUCTION  PROGRESS  REPORT 


for 


April  -  June,  1982 


CONTRACT  NO.    MR-660R2   -  FURNISH  AND  INSTALL  METRO  AGENT'S 
BOOTH  AND   RELATED  SYSTEMS:      INSTALL  FARE  COLLECTION  SYSTEM 

Contractor:     Nibbi/Lowe  Construction  J/V 

Contract  Amount:  $1,417,128 

Percent  Completed  this  Quarter:  1% 

Percent  Completed  to  Date:  100% 

Percent  Time  Elapsed:  100% 

CONTRACT  NO.    MR- 67 2 

COMMUNICATIONS  DATA  TRANSMISSION  SYSTEM 
Contractor:     Kingston  Contracting,  Inc. 

Contract  Amount:  $  474,239 

Contract  Completed  this  Quarter:  1% 
Percent  Completed  to  Date:  100% 
Percent  Time  Elapsed:  100% 

CONTRACT  NO.    MR- 67 6 

F&I   TRAIN  DESTINATION  SIGN  SYSTEM 


Contractor:     Abbett  Electric  Corp. 


Contract  Amount:  $1,422,762.90 

Percent  Completed  this  Quarter:  2% 

Percent  Completed  to  Date:  .  98% 

Percent  Time  Elapsed:  100% 


CONTRACT  NO.  MR-688 

F&I  DC  TEST  PANEL  AND  POWER  SUPPLY 
METRO  CENTER 

Contractor:     Abbett  Electric  Corp. 


Contract  Amount:  $  79,932.97 

Percent  Completed  this  Quarter  0% 

Percent  Completed  to  Date:  14% 

Percent  Time  Elapsed:  100% 


CONTRACT   NO.    MR-68  9 

SPECIAL  MACHINE  SHOP  MODIFICATIONS 
24 TH  AND  UTAH  STREETS 

Contractor:      Dalzell  Corporation 


Contract  Amount:  $  245,435 

Percent  Completed  this  Quarter:  5% 

Percent  Completed  to  Date:  100% 

Percent  Time  Elapsed:  100% 


CONTRACT  NO.  MR-816 

FOREST  HILL   STATION  IMPROVEMENTS: 
PHASE  B 

Contractor:     S.   J.   Amoroso/Verrett ,  J.V. 


Contract  Amount:  $5,983,780 

Percent  Completed  this  Quarter:  V*±% 

Percent  Completed  to  Date:  1^% 

Percent  Time  Elapsed:  4% 
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CITY  AND  COUNTY  OF   SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 

POWER  IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0056 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

January  -  March,  1982 

I.  Summary:     Activity  occurred  in  seven  projects  this  quarter: 

A.  10.02.00     Purchase  and  Install  Rectifiers  and  Related 

Switchgear  for  Substations 

B.  30.02.00     Purchase  and  Install  Rectifiers  and  Related 

Switchgear  for  Substations 

C.  10.12.00     Furnish  and  Install  Feeders  for  Trolley 

Coach  Lines 

D.  15.12.00     Furnish  and  Install  Feeders  for  Trolley 

Wire  for  Streetcar  Lines 

E.  30.02.00     Purchase  and  Install  Substation  Supervisory 

Control  System 

F.  10.06.00     Real  Estate  Acquisition  for  Substations 

G.  30.06.00     Real  Estate  Acquisition  for  Substations 

II.  Problems  and  Issues:     A  major  grant  revision  is  being 

undertaken  in  order  to  complete  the  existing  workscope. 
Plans  are  to  submit  this  revision  to  UMTA  early  next 
quarter . 

III.     Project  Progress: 

A.     10.02.00     Purchase  and  Install  Rectifiers  and  Related 
Switchgear  for  Substations 

PUC  550       Stations  F  &  J 

Contruction  work  continued  on  Station  J  and  commenced 
Feb.    1,   1982  for  Station  F.     Equipment  installation 
and  related  work. 

Contractor:     Abbett  Electric,   Contract  Nos.   HH64  3   &  645, 


CA-03-0056   QUARTERLY  PROGRAM  REPORT  -2- 


B .  30.  02  .  00     Purchase  and  Install  Rectifiers  and  Related 

Switchgear  for  Substations 

PUC   555       Stations  E   &  N . 

Construction  work  commenced  on  Feb.   1,    1982  for  Station 
E.     Bids  were  received  on  Feb.   25,   1982  for  Station  N. 
The  contract  was  awarded  on  March  9,   1982  to  Amelco 
Electric,  who  submitted  the  low  bid  in  the  amount  of 
$104,900.     Both  contracts  are  for  equipment  installation 
and  related  work. 

Contractors:     Abbett  Electric    (Station  E) ,   Contract  No.  HH644 
Amelco  Electric    (Station  N) ,   Contract  No.  HH642 

C .  10.12.00     Furnish  and  Install  Feeders  for  Trolley 

Coach  Lines 

PUC  440       Furnish  and  Install  Feeders  Trolley  Coach  Line 
Bryant  and  Downtown  Substation  Area. 

Mission,   Howard,   Folsom,    3rd  and  4th  Streets  and  Vicinity  - 
underground  transit  power  facilities  and  related  work. 
All  work  completed  on  March  19,    1982.     Including  some  cable 
purchase . 

Contractor:     Abbett  Electric,  Contract  No.  HH589. 

PUC  530       Furnish  and  Install  Feeders  -  Remainder  of 
Trolley  Coach  Area. 

Feeder  Sectionalizing  Switches.     Bids  were  received 

on  March  25,    1982  for  the  furnishing  and  installing 

of  sectionalizing  switches  to  interconnect  feeder  circuits 

from  adjacent  substations.     The  switches  for  the  Muni 

Metro  LRV  streetcar  system  feeders  will  be  operated 

by  remote  control  from  the  Power  Control  Center  and  the 

switches  for  trolley  coach  feeders  will  be  manually 

operated  at  the  selected  locations.     The  low  bid,  in 

the  amount  of  $429,300,  was  submitted  by  Kingston 

Contracting,  Inc. 

Construction  work  continued  on  Columbus  and  Van  Ness 
Avenues,   North  Point,   Stockton  and  Union  Streets  - 
underground  transit  power  facilities  and  related  work, 
including  some  cable  purchase. 

Contractors:     Kingston  Contracting  Inc.,   Contract  No.  HH575. 
Abbett  Electric,  Contract  No.  HH629. 

Cable  Vendor:     Phelps  Dodge  Cable  Swire  Co. 
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D.  15.12.00     Furnish  and  Install  Feeders 

Wire  for  Streetcar  Lines 

PUC  240       Cable  purchase. 

During  the  quarter  approximately  57,000  feet  of  power 
cable  was  received  from  our  supplier  Phelps  Dodge 
Cable  and  Wire  Co. ,   for  installation  under  various 
contracts . 

E .  30.  02.  00     Purchase  and  Install  Substation  Supervisory 

Control  System 

PUC  180       Control  and  communication. 

The  Transit  Power  Supervisory  Control  System,  furnished 
by  Sangamo  Weston  Company,  which  was  placed  in  operation 
on  December  11,   1981,   continued  the  six  month  test  period. 

F .  10.  06.  00     Real  Estate  Acquisitions  for  Substations 

G.  30.06.00 

PUC  560  Station  F. 
PUC  320  Station  E. 
PUC  565       Station  N. 

Negotiations  continued  with  the  Real  Estate  Department 
and  with  the  Pacific  Gas  and  Electric  Company  relative 
to  the  acquisition  of  existing  facilities. 


IV.     Budget  Summary 

Of  the  $50,513,740  budget,  $41 , 917 , 187  has  been  expended  to 
date.     Budget  revision  of  dollars  originally  allocated  for 
Metro  Start  is  necessary  and  will  be  submitted  to  UMTA  early 
next  quarter.     Financial  Status  Report  attached. 
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CITY  AND  COUNTY  OF   SAN  FRANCISCO 
PUBLIC   UTILITIES  COMMISSION 
UTILITIES   ENGINEERING  BUREAU 

SYSTEM  IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0078 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS   TRANSPORTATION  ADMINISTRATION 

January  -  March,  1982 


Summary :     Activity  occurred  in  two  projects  this  quarter: 

A.  10.02.08     Purchase  and  install  494  two  way  radios  and 

related  equipment 

B.  15.08.01     Engineering  and  design 


Problems  and  Issues:     No  significant  difficulties  were  encountered. 


Project  Progress: 

A.  10.02.08     Purchase  and  install  494  two-way  radios  and 

related  equipment 

PUC  310       UHF  Base/Mobile  Radio  System 

Contractor  is  awaiting  delivery  of  spare  parts. 

Construction  Contractor:     Motorola  Communication  and 

Electronics,  Inc. 

B .  15.08.01     Engineering  and  design 

PUC  620       System  Analysis  and  Rehabilitation  Design  - 
Cable  Car  Facilities 

a .     Sector  I    (Reconstruction  of  Cable  Car  Barn) 

Completion  of  contract  documents  has  been  rescheduled 
for  April  15,   1982.     Start  of  construction  is  still 
scheduled  to  be  concurrent  with  Sector  II    (October  1, 
1982)  . 


CA-0  3-00  78   QUARTERLY   PROGRAM  REPORT 
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b .     Sector  II    (Reconstruction  of  Cable  Car  Trackway) 

Phase-1,    involving  component  testing,    site  and  soils 
surveys,   and  schematic  design  has  been  completed. 
Phase-2,   involving  final  design  and  contract  documents 
is  still  scheduled  for  completion  on  July  1,  1982. 
System  shutdown  has  been  rescheduled  for  September  22, 
1982  with  start  of  construction  still  set  for  October  1, 
1982. 

Consultant  Contract:     Chin  &  Hensolt,  Inc. 

PUC  6  30       Market  Street  Subway  -  Muni  Track  Extension 

and  Turn-around  Facilities  Easterly  of  Embarcadero 
Station 

No  action  this  quarter. 

PUC  670       As  Needed  Engineering  Services 

The  engineering  consultant,  Foster  Engineering,  Inc. 
completed  seven  out  of  nine  UEB  projects.     Work  is  accom- 
plished by  tasks. 


IV .     Budget  Summary 

Out  of  $65,310,265,  we  have  expended  $55,400,007  to  date. 
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CITY  AND   COUNTY    OF    SAN  FRANCISCO 
PUBLIC   UTILITIES  COMMISSION 
UTILITIES   ENGINEERING  BUREAU 


TROLLEY   COACH   OVERHEAD  PROGRAM 
FOR 

SAN   FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0180 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

January  -  March,  198  2 


I.     Summary :     Activity  occurred  in  two  projects  this  quarter: 

A.  15.02.08     Trolley  Coach  Overhead  Construction 

B.  15.15.02     Force  Account  -  Engineering  and  Design 


II.     Problems  and  Issues:     No  significant  difficulties  were 
encountered  during  this  quarter. 

Now  that  the  No.   55  Sacramento  line  has  been  evaluated 
we  can  resume  preparation  of  contract  documents  and  the 
letting  of  contracts  for  the  rehabilitation  work. 


III.      Project  Progress: 

A-      15.02.08     Trolley  Coach  Overhead  Construction,  Various 
Locations 


The  major  emphasis  of  work  continues  to  be  the  preparation  of  plans  and 
specifications  and  the  letting  of  contracts  for  the  reconstruction  of  the 
special  work  intersections  and  the  needed  portions  of  the  facilities 
between  such  special  work. 

As  stated  in  the  previous  quarterly  report,  consideration  was  being  given 
to  utilizing  a  flexible  type  overhead  system  rather  than  the  rigid°type 
system  presently  in  use  throughout   the  City.     The  electrification  of  the 
No.  55  Sacramento  line   (now  the  No.   1  California  line)  which  was  recently 
completed  utilized  a   flexible  type  system  (Swiss  made  Kummler  and  Matter). 

As  previously  stated  we  have  curtailed  much  of  our  program  work  for 
rehabilitation  pending  the  evaluation  of  the  benefits  and  drawbacks  of  the 
No.   1  California  line.     We  hive  just  finished  our  evaluation  and  have 
determined  that  the  substantial  differential  in  first  cost  and  apparent 
added  maintenance  costs  to  be  incurred  on  the  flexible  type  system  can 
not  be  justified   for  the  benefits  derived.     We  will   thus  continue   to  utilize 
the  rigid  type  system  but  will  incorporate  some  of  the  beneficial  features 
of  the  other  system.     We  can  now  proceed  with  the  rehabilitation  contracts. 


The  following  is  a  listing  of  the  contracts  which  are  under 
way  and  their  status: 

PUC/HH-6  5  0     Reconstruct   Trollcv  Conch  Overhead,   Various  Locations,   Contract  No.  1 

This  contract   for  the  rehabilitation  of  a  portion  of  the  No.  22  Fillmore 

line  between  Union  and  McAllister  Streets  is  under  construction  and  has 

been  substantially  completed.     The  final  construction  cost  will  be 
approximately  $294,000. 

PUC /HH-  651     Reconstruct   Trol lev  Coach  Overhead,   Various  Locations,   Contract  No.   2 . 

This  contract  for  the  rehabilitation  of  another  portion  of  the  No.  22 
Fillmore  line  between  McAllister  Street  and  the  line's  southerly  terminus 
is  under  construction.     The  contractor  has  installed  a  sizeable  portion 
of  the  new  trolley  wire  and  is  presently  awaiting  pole  and  hardware 
delivery.     The  construction  cost  for  this  contract  as  bid  is  $780,945. 

PUC/HH-652      Reconstruct  Trolley  Coah  Overhead,  Various  Locations  Contract  No.  3. 

This  contract  entails  the  rehabilitation  of  the  remainder  of  the  No.  22 
Fillmore  line  from  Union  Street  to  its  northerly  terminus  and  a  portion 
of  the  No.  47  Potrero  line  between  Mission  and  California  Streets.  The 
contract  documents  were  completed  but  will  now  be  somewhat  revised  to 
include  the  beneficial  aspects  learned  from  the  No.  55  line  as  stated 
above  and  to  include  two  more  intersections  which  Muni  needs  redone 
as  soon  as  possible.     This  contract  is  estimated  to  cost  appr oxima re ly 
$780,000. 


PUC/HH-656      Reconstruct  Trolley  Coach  Overhead,  Various  Locations  Contract  No.  4. 

The  preparation  of  the  necessary  contract  documents  for  this  contract 
to  rehabilitate  another  portion  of  the  No.  47  Potrero  line  between 
Clay  Street  and  its  notherly  terminus  had  been  completed.     The  plans- 
will  now  have  to  be  revised  somewhat  ro  incorporate  the  beneficial 
aspects  learned  from  the  No.   55  line.     The  esrimared  consrrucrion 
cost  of  this  contract  is  $700,000. 

PUC/HH-6  57     Reconstruct  Trolley  Coach  Overhead,  Various  Locations,  Contract  No.  5 

This  contract  consists  of  the  rehabilitation  of  the  No.   5  McAllister 
line  between  Mosconic  Avenue  and  Market  Street.     The  preparation 
of  contract  documents  will  resume  during  the  next  quarter  now  that  the 
evaluation  of  the  No.   55  line  has  been  completed. 

PUC/HH-662     Reconstruct  Trolley  Coach  Overhead,  Various  Location; 


This  conrract  consists  of  rhe  rehabilitation  of  the  No.  5  McAllister 
line  between  Masonic  Avenue  and  its  westerly  terminus.     The  preparation 
of  plauu  and  specifications  will  resume  during   the  next  quarter  now  that 
the  evaluation  of  the  No.  55   line  has  been  completed. 


B.      15.15.02     Force  Account  -  Engineering  and  Design 
MARKET  STREET  CUIDEWAY  PROJECT 

The  City's  consultant,  Tudor  Engineering  Company,  completed  most  of  their 
evaluation  of  the  feasibility,  benefit  and  cost  relative  to  the  future  plans 
for  Marke     Street  as  they  pertain  to  the  replacement  of  the  existing  trolley 
overhead  facilities,     They  have  submitted  as  second  report  on  their  findings 
which  is  being  evaluated.  -ul,uQd 

The  Department  of  Public  Works  for  the  City  is  presently  preparing  contract 
AveT      ,     ,°r  mi  rec°nfrucCi°"  <>£  Market  Street  between  Castro  St.  and  Duboce 
Avenue  which  WiU  include  street  work,  new  combination  streetlight/trolley 
poles  etc      In  order  to  avoid  redundancy  of  work  and  disruption  of  the  area 
twice    we  have  decided  to  Include  the  reconstruction  of  the  trolley  overhead 
in  this  area  in  the  DPI.'  contract.  Tudor  'a  recommendations  for  this  area  are 
we  a're'or        ifT  C°mpleted  Such  Chat  d«ign  work  can  commence.  Therefore 
^"oe^rthl^tract"  PreP3re  — ^  Pla"S  a"d 
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CITY  AND  COUNTY   OF   SAN  FRANCISCO 
PUBLIC   UTILITIES  COMMISSION 
UTILITIES   ENGINEERING  BUREAU 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0235 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

January  -  March,  1982 

I.     Summary ;     Project  activity  occurred  in  nine  projects: 

A.  10.02.08     Purchase  and  install  420  UHF  radios 

B.  15.01.04     Purchase  15  LRVs 

C.  15.02.07     Purchase  and  install  radios  for  100  LRVs 

D.  15.02.09     Purchase  and  install  signal  preemption  device 

at  St.  Francis  Circle 

E.  15.04.01     Trainline  modifications  for  100  LRVs 

F.  15.08.01     Engineering  and  design  for  Geneva  Division 

and  Central  Traffic  Control 

G.  15.08.02     Inspection  services  LRV  procurement  and 

trainlining 

H.  30.02.00     Purchase  and  install  ADP  hardware  and  software 

I.  30.12.00     Rehabilitate  administration  building 

II.     Problems  and  Issues:     No  significant  difficulties  were 
encountered . 

III.     Project  Progress: 

A.      10.02.08     Purchase  and  install   420  UHF  radios 

Negotiations  with  Motorola  for  the  purchase  of  our 

UHF  radios  for  the  GMC  bus  fleet  in  combination  with 

the  LRV  radio  purchase  has  resulted  in  an  agreed  price  for 

each  unit  which  is  $800  below  our  previous  quotation. 

UMTA  approval  has  been  requested  for  this  proposal. 


B.      15.01.04      Purchase   15  LRVs 


The  purchase  of  additional  LRVs  focused  on  the  thirty-nine  Boeing  Vertol  LRVs 
already  built  for  Boston,  but  available  as  a  result  of  that  City's  withdrawal 

from  the  Boeing  Vertol  LRV  program.     These  vehicles  are  the  same  type  as  those 
currently  operating  quite  reliably  in  the  San  Francisco  Muni  Metro  system  and 
both  their  purchase  price  and  delivery  schedule  are  extremely  favorable  because 
the  cars  are  already  built.     Some  modifications  are  necessary  to  make  the 
vehicles  compatible  with  Metro  operation,   including  the  installation  of  forced 
air  ventilation  in  lieu  of  air  conditioning,  doorstep  changes,  cab  signal  and 
propulsion  adjustments,   interior  and  exterior  reconfigurations  and  the  addition 
of  trainlined  capability.   . 


The  negotiations  between  San  Francisco  and  Boeing  Vertol  commenced  in  August  1981 
and  concluded  in  December  1981.     These  negotiations  resulted  in  an  agreement  for 
the  City  to  purchase  22  LRVs.     As  part  of  the  agreement  with  Boeing  Vertol,  the 
City  can  exercise  an  option  to  purchase  up  to  eight  additional  LRVs  during  1982 
at  almost  the  same  price  as  the  22  LRVs.     The  price,  which  was  agreed  upon,  was 
$734,777.50  per  LRV  including  transportation  and  sales  tax.     The  funding  is  from 
1980-81  UMTA  section  3  and  1981-82  State  TP&D  Guideway  monies.     This  proposal 
was  submitted  to  UMTA  for  approval   in  January  1982  and  was  given  conditional 
approval  subject  to  certain  minor  changes  which  are  presently  being  taken  care  of 
between  the  City  and  Boeing  Vertol . 

The  agreement  calls  for  the  vehicles  to  be  delivered  to  San  Francisco  based  on 
the  following  schedule: 


1983 


1984 


M 


22  LRVs 
8  LRVs  (option) 


As  part  of  the  purchase  of  the  LRVs,  certain  buyer- furnished  equipment  is  to  be 
supplied  by  the  City  to  Boeing  Vertol  for  them  to  install  in  San  Francisco. 
This  includes  fare  boxes  and  cab  signal  equipment.     With  concurrence  from  UMTA, 
a  purchase  contract  for  fare  boxes  was  prepared  and  executed  in  January  1982  as 
a  sole  source  from  General  Fare  Box.     Negotiations  proceeded  with  Wismer  and 
Becker  for  the  purchase  of  the  cab  signal  equipment.     A  price  acceptable  to  both 
parties  was  reached  in  March  1982.     A  purchase  contract  was  then  prepared  for 
the  cab  signal  equipment  which  is  presently  being  executed.     The  delivery  dates 
for  the  fare  boxes  and  cab  signal  equipment  are  based  on  the  above  delivery 
schedule  for  the  new  LRVs. 


An  agreement  has  been  negotiated  between  L.T.  Klauder  and  Associates  and  the 
City  for  consultant  services  relative  to  the  purchase  of  these  vehicles  and 
the  acceptance  testing  and  inspection  upon  the  delivery  of  the  LRVs  to  San 
Francisco.     At  present  the  agreement  is  being  executed. 


15.02.07     Purchase  and  instal  radios   for  LRVs 


The  decision  has  been  made  to  modernize  our  LRV  radios  by 
modification  of  Motorola  Contract  No.   MR-629R.     This  plan , 
if  approved  by  UMTA ,   will  enable  us  to  move  ahead  immediately 
with  acquisition  of  units  matching  our  existing  system. 

15.02.09     Purchase  and  install  signal  preemption  device 
at  St.   Francis  Circle 

Design  work  by  Econolite,    Inc.   is  expected  to  be  completed 
by  April  23,   1982.     Approximately  one  week  of  evaluation 
should  then  lead  to  fabrication,   installation,   and  startup. 

15.04.01     Trainline  modification  for  100  LRVs 

An  agreement  has  been  negotiated  between  the  City  and  Boeing  Vertol  to  realize 
significant  efficiencies  by  allowing  multi-car  trains  to  be  operated  by  a 

single  operator  rather  than  the  present  situation  where  a  vehicle  operator 
is  necessary  on  each  vehicle.     This  will  entail  the  modification  of  the  existing 
100  LRV  fleet  to  provide  for  multi-car  train  control  by  the  lead  car.  The 
trainline  modifications  will  be  undertaken  by  Boeing  Vertol  personnel  at  the 
San  Francisco  Municipal  Railway  Metro  Center.     The  modifications  include  center 
door  trainlining,  center  step  trainlining,  passenger  intercom  installation, 
stop  light  trainlining  and  motor  switch  trainlining. 

The  present  schedule  calls  for  trial  installations  on  two  LRVs  in  July  1982  with 
the  remainder  of  the  vehicles  to  be  modified  between  December  1982  and  April  1983. 

15.08.01     Engineering  and  design  for  Geneva  Division  and 

Central  Traffic  Control 

In  response  to  advertisements  and  letters  to  consulting 
engineering  firms,   six  proposals  for  the  Geneva 

Division   were  received  on  December  1,   1981.     Following  screening  and  interviews, 
a  selection  committee  recommended  the  joint  venture  of  Kaiser  Engineers  and 
Daniel,  Mann,  Johnson  &  Mendenhall   (DMJM),  which  was  approved  by  the  Public 
Utilities  Commission  on  January  12,  1982.     The  professional  services  agreement 
was  negotiated,   executed  and  finally  certified  by  the  City  Controller  on  March 
2,  1982.     A  notice  to  proceed  on  March  5,   1982  was  issued  to  Kaiser/DMJM. 

During  March,  meetings  have  been  held  between  the  Consultant's  personnel  and 
members  of  the  Utilities  Engineering  Bureau  and  Municipal  Railway  Divisions  to 
coordinate  and  develop  design  requirements. 

The  conceptual  design  and  preliminary  engineering  phase  report  is  to  be  received 
in  April,  1982  for  review  and  approval  by  the  Public  Utilities  Commission  before 
proceeding  with  final  plans  and  specifications. 

Central  Traffic  Control: 

Design  work  on  this  project  was  delayed  by  a  contractual 
change  but  is  now  ready  to  move  ahead  as  soon  as  UMTA  approval 
is  received. 


G. 


15.08.02     Inspection  services,    LRV  procurement  and  trainlining 


An  agreement  has  also  been  negotiated  between  the  City  and  L.T.  Klauder  and 
Associates  for  consultant   services  relative  to  the  trainlining  modifications  to 

be  made  to  the  existing  100  LRV  fleet.     Their  role  will  be  relative  to  the 
inspection  of  the  work  being  performed  by  Boeing  Vertol ,  acceptance  testing  and 
review  of  any  necessary  changes  to  Boeing  Vertol' s  proposed  trainline  modifi- 
cations.    Klauder  will  also  provide  training  to  Muni  employees  so  that  they 
can  take  over  the  inspection  duties  after  approximately  15  of  the  LRVs  have 
been  modified. 


H .     30.  02.  00     Purchase  and  install  ADP  hardware  and  software 

a.     Replaced  original  ITEL  disc  drivers  and  leased  IBM 

disc  drivers  with  double  density  disc  drivers  by  Storage 
Technology . 

Replaced  IBM  1403-NI  Printers  with  Storage  Technology 
2250  Printers. 


Replaced  IBM  800/1600  BPI  tape  drivers  with  Storage 
Technology  1600/6250  BPI  tape  drivers. 

Contract:     All  the  above  work  under  contract  with 

Storage  Technology  and  ITT  Courier.  The 
original  purchase  equipment  was  used  as 
trade-in  as  permitted  in  UMTA  guidelines. 
ITT  Courier  was  sole  source. 

b.     Additional  terminal  moderns  will  be  installed  within 
the  next  six  months.     Upgraded  the  data  line;  speeds 
for  RUCUS  systems  support  as  well  as  related  terminals 
during  this  report  period. 


Contract:     Parodyne . 


c.     Memory  upgrade  will  not  be  done.     We  will  lease  a 

National  Advance  Systems  as  3,000  computer.     UMTA  will 
be  requested  to  advise  on  disposition  of  excess  next 
quarter . 

Hfl 

I •     30.12.00     Rehabilitate  administration  building 

Construction  bids  were  received  on  Jan.  l*f,  1982.  The  low  bid  was  rejected  as 
being  "non-responsive",  and  the  contract  was  awarded  to  the  second  low 
bidder,  R.  L.  Enterprises  on  Jan.   26,  1982.  The  contract  was  certified  on 
Feb.  22,  1982. 


The  first  day  of  the  contract  was  March  8,  1982,  and  the  time  of  completion 
is  90  calendar  day.  The  project  is  scheduled  for  completion  on  June  5,  I982. 

The  project  was  15-20%  complete  as  of  March  30,  1982.  Activities  during 
the  subject  period  included  demolition,  removals  and  initial  work  on  the 
new  electric  service  to  the  building,  and  layout  work  and  miscellaneous 
rough  carpentry  work.  Required  product  submittals  were  approved  and 
mechanical  equipment  ordered. 


IV.     Budget  Summary; 

Out  of  a   $20,162,025  grant,   we  have  expended  $95,311  to  date. 

AM/ac 
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CITY  AND  COUNTY  OF   SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES   ENGINEERING  BUREAU 

CABLE   CAR  RECONSTRUCTION  AND   IMPROVEMENT  PROGRAM 

FOR 

SAN  FRANCISCO  UMUNICIPAL  RAILWAY 

Project  No.  CA-03-0222 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS   TRANSPORTATION  ADMINISTRATION 

January  -  March,  1982 

Summary :     Activity  occurred  in  three  UMTA  projects: 

A.  15.08.01     Engineering  and  design 

B.  15.08.02     Management  and  inspection 

C.  15.14.00     Purchase  of  rail,  winder  modules,  tension 

carriages,   sheaves  and  related  items 

Problems  and  Issues:  No  significant  difficulties  were  encountered. 
Project  Progress: 

A.     15.08.01     Engineering  and  design 

PUC     Engineering;   Design   for  Reconstruction  of  Cable  Car  Trackway, 
Consultant  Chin  &  Hensolt  Engineer,  Inc. 

1 .     Testing  and  Evaluation  Program 

San  Francisco  State  University's  Laboratory  testing  of  alternative 
grip  die  materials  and  lubricants  has  entered  its  third  and 
final  stage.     The  final  report  will  be  issued  during  the  next 
reporting  period.     The  industrial  research  laboratory  has  made 
its  preliminary  recommendations  regarding  cable   lubrication.  Its 
final  recommendations  will  be  coordinated  with  S.  F.  State's  work. 


The  first  experimental  cable  has  been  tested  in  the  system  and 
was  found  to  have  characteristics  which  made  the  maintenance 

of  its  splice  difficult.     The  next  test  cable  has  been  designed 
to  reduce  this  problem  and  is  due  to  be  installed  in  mid-June. 

Numerous  experimental  pulleys,  bearings  and  laggings  have  now  been 
tested  in  the  system  and  the  tests  are  due  to  continue  until 
system  shut-down  on  September  22. 

A  full  scale  test  bed  has  been  designed  and  the  completion  of  its 
installation  in  the  cable  car  Barn  is  scheduled  prior  to  the 
delivery  of  the  next  cable. 


2 .      Trackway  Design 


Work  on   the  plans   and  profiles  has   continued,   although  completion 
was  not  attained  as  scheduled  due  to  the  delay  in  the  approval 
process  of  the  recommendations  derived  from  the  Safety  and 
Operations  Study. 

The  preferred  geometry  of  the  pull  curves  and  turnouts  has 
been  completed  with  emphasis  on  standardization. 

The  preferred  design  concept  of  the  conduit  has  been  accepted 
and  methods  of  trimming  costs  from  this  design  are  being 
eva luated . 

The  locations  of  the  majority  of  trackway  components  have  been 
defined  so  that  suitable  provisions  can  be  included  in  the 
substructure . 

The  schematic  design  of  the  Hyde  Street  terminus  at  Victorian 
Park  has  been  submitted. 


Also,  Chin  &  Hensolt  has  presented  its  recommendations  for  a 
proposed  method  of  system  monitoring  and  control. 

B .     15.08.02     Management  and  inspection 

PUC     Project  Management  Services   -  Reconstruction  of  Cable  Car 
Trackway  &  Barn 

Consultant:     0 ' Br len-Krei tzberg  &  Associates,  Inc. 

During  the  period  January  1  through  March  31,   1982,   the  consultant 
continued  to  monitor  the  progress  of  the  design  consultant  as 
well  as  the  design  efforts  underway  by  other  agencies  which  will 
be  carrying  out  work  simultaneously  with  the  reconstruction  program. 
This  includes  maintaining  the  master  design  schedule  which  was 
formulated  using  information  provided  by  all  of  the  various 
parties  involved  in  the  project. 

In  addition,   the  consultant  has  continued   to  work  with  contractors 
and   the  design  consultant   to  refine   the   trackway   and  barn  prebid 
construction  network.     As  mentioned  in  the  previous  quarterly 
report,   the  project  will   include  seven  contracts.     Six  separate 
trackway  contracts  will  be  completed  within  the  scheduled  20-month 
period.     The  barn  reconstruction  contract  should  take  approximately 


15  months,   allowing  sufficient  time   for  start-up  of  the  winding 
machinery  and  testing  of  the  system  components  prior  to  completion 
of  the   trackway  contracts. 

The  consultant  has  also  continued  to  work  closely  with  all  utilities 
which  will  be  accomplishing  work  under  the  reconstruction  program 
or  which  will  be  responsible  for  workaround  and  support  functions. 
Monthly  coordination  meetings  are  held  to  insure  a  continual  flow 
of  information  among  all  parties. 

The  final  barn  drawings  and  technical  specifications  were  issued  for 
review  on  March  1,   1982.     The  consultant  has  begun  preparing  final 
budget  estimates  based  on  this  material  as  well  as  reviewing  it  with 
respect  to  constructabi li ty  and  completeness.     In  addition,  work 
has  progressed  developing  the  general  and  special  provision  sections 
of  the  specifications.     Similarly,  efforts  have  been  underway  to 
coordinate  the  specifications  of  all  utility  work  which  will 
be  carried  out  under  the  trackway  portion  of  the  program. 

The  consultant  has  continued  to  issue  progress  reports,  on  a  monthly 
basis,  which  summarize  design  progress  and  identify  potential 
problem  areas.     These  reports  are  necessary  in  order  that  coi 
action  be  taken  before  any  negative  impacts  arise  with  , j 

to  either  project  cost  or  schedule. 

15.14.00     Purchase  of  rail,  winder  modules  tension 
carriages,   sheaves  and  related  items 

On  February  17,  1982,  a  Notice  of  Invitation  for  bids  was  issued 
for  the  advanced  procurement  of  rail  for  the  Cable  Car  Trackway. 

Bids  are  scheduled  to  be  opened  on  April  9,   1982.     Once  this  contract 
is  awarded,   the  rail  will  be  shipped  to  San  Francisco  and  stored  in 
a  yard  until  the  trackway  contractors  have  been  selected.     The  rail 
will  then  be  turned  over  to  their  fabricators. 


Budget  Summary : 


Out  of  a  grant  for  $9,000,000,  we  have  expended  $2,246,498 
to  date. 
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CITY  AND  COUNTY  OF   SAN  FRANCISCO 
PUBLIC   UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 

FOREST  HILL  PHASE  B 
FOR 

SAN   FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-23-2023 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS   TRANSPORTATION  ADMINISTRATION 

January  -  March,  1982 


I.     Summary :     This  report  describes  the  progress  of  the  Forest 

Hill  Rehabilitation,  phase  B,  by  and  for  the  San  Francisco 
Municipal  Railway  for  the  period  of  January  1,    1982  to 
March   30,  1982. 


II.     Problems  and  Issues:     No  significant  difficulties  were 
encountered . 


III.     Project  Progress: 

Forest  Hill  Phase  B 

Construction  bids  were  received  on  March  11,  1982.  The  contract  was  awarded  to 
the  low  bidder  S.  J.  Amoroso  Construction  Co.,   Inc.,  on  March  23,  1982  in 

the  amount  of  $5,983,780  which  includes  the  base  bid  of  $5,915,780  plus  the 
acceptance  of  Alternate  Bid  Items  #7  through  #9  in  the  amount  of  368,000; 
subject  to  the  approval  of  additional  funding  by  UMTA.  The  necessary  funding 
approval  was  granted  by  UMTA  on  April  k,  1982. 

Contract  documents  were  sent  to  the  Controller  for  certification  on  April  12, 
1982.     Certification  is  expected  by  May  17,  1982.  Preparation  for  the 
Preconst rue tion  Conference  is  being  made. 

The  first  day  of  construction  is  estimated  to  be  March  31,  1982.  The 
construction  period  is  600  working  days,  with  the  completion  date  estimated 
to  be  Oct. 22,  1985. 


IV.     Budget  Summary: 


Out  of  a  $5,726,022  grant  we  have  not  expended  any  funds. 
We  have  encumbered  $5,190,000  for  the  S.J.  Amoroso  contract. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 

CABLE  CAR  RECONSTRUCTION  AND  IMPROVEMENT  PROGRAM 

FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0222 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 


April  -  June,  1982 


Summary:     Activity  occurred  in  three  UMTA  budget  line  items: 

A.  15.08.01      Engineering  and  design 

B.  15.08.02      Management  and  inspection 

C.  15.14.00      Purchase  of  rail,  winder  modules,  tension 

carriages,  sheaves  and  related  items 


Problems  and  Issues:     No  significant  difficulties  were  encountered. 


III.      Project  Progress: 

A.       15.08.01      Engineering  and  design 

Engineering  Design  for  Reconstruction  of  Cable  Car  Trackway, 
Consultant  Chin  &  Hensolt  Engineers,  Inc. 

1 •      Testing  and  Evaluation  Program 

San  Francisco  State  University  has  completed  the  final  stage 
of  its  laboratory  testing  of  alternative  grip  die  materials 
and  lubricants  and  has  issued  the  report  on  its  findings  and 
recommendations.     The  industrial  research  laboratory  has 
issued  its  report  on  cable  lubrication  and  has  been  authorized 
to  undertake  additional  tests  on  alternative  grip  die  materials 
in  accordance  with  S.F.  State's  recommendations. 

The  second  experimental  cable  has  been  delivered  and  is 
awaiting  the  execution  of  some  trial  runs  on  the  full  scale 
test  bed  before  being  installed  in  the  cable  car  system. 
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The  installation  and  monitoring  of  various  experimental 
pulleys,  bearings  and  laggings  has  continued  and  the  design 
of  the  first  prototype  variation  of  the  present  depression 
beam  has  been  completed. 

Preliminary  testing  of  the  present  slot  blade  has  been  com- 
pleted and  the  findings  will  be  reported  early  in  the  r.ext 
period . 

2.      Trackway  Design 

The  second  design  review  package  was  issued  on  May  19  and  the 
review  was  completed  on  June  2. 

The  third  and  final  technical  review  package  was  issued  on 
June  16  and  the  review  was  completed  on  June  30. 

From  June  30  to  July  15  the  last  stages  of  approval  are  due 

to  be  completed,  with  the  first  of  the  seven  trackway  contracts 

being  advertised  for  bid  on  July  16. 

The  design  of  an  eighth  contract  covering  the  componetry,  the 
communications  and  the  landscaping  is  due  to  be  completed  by 
November  12.     The  design  of  the  components  is  dependent  upon 
the  results  of  the  testing  and  evaluation  program,  the  scope 
of  the  communications  design  is  awaiting  instructions  from  the 
City,  and  the  landscaping  is  schematic  at  this  stage. 

B.       15.08.02      Management  and  inspection 

Project  Management  Services  -  Reconstruction  of  Cable 
Car  Trackway  and  Barn 

Consultant:     O'Brien-Kreitzberg  &  Associates,  Inc. 

During  the  period  April  1st  through  June  30,   1982,  the  Con- 
sultant has  continued  to  monitor  closely  the  progress  of  the 
design  consultant,  as  well  as  the  design  effort  underway  by 
other  agencies  which  will  be  performing  work  simultaneously 
with  the  reconstruction  program.     This  includes  maintaining 
the  Master  Design  Schedule  that  was  formulated  using  information 
provided  by  all  of  the  various  parties  involved  in  the  project. 
In  addition,  the  Consultant  has  continued  to  work  with  con- 
tractors, as  well  as  the  design  consultant,  to  refine  the 
trackway  and  the  bam  pre-bid  construction  network.  The 
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project  will  involve  the  issuance  of  seven  contracts.  Six 
separate  trackway  contracts  will  be  completed  within  the 
scheduled  twenty  month  period.     The  bam  reconstruction 
contract  will  take  approximately  15  months  to  complete, 
allowing  sufficient  time  for  start  up  of  the  winding 
machinery  and  testing  of  the  system  components  prior  to 
completion  of  the  trackway  contracts. 

The  Consultant  has  also  continued  to  monitor  closely  the 
design  work  being  accomplished  by  the  various  governmental 
and  non-governmental  utilities  which  will  be  accomplishing 
work  under  the  reconstruction  program.     The  Consultant  has 
continued  to  hold  monthly  coordination  meetings  with  all  of 
the  involved  utilities  to  ensure  a  continual  flow  of  infor- 
mation among  all  parties. 

The  final  barn  drawings  and  technical  specifications  will  be 
advertised  for  bid  July  15,   1982;  and  it  is  presently 
expected  that  bids  will  be  received  on  or  about  August  15, 
1982.     A  notice  to        proceed  will  issued  for  this  contract 
on  or  about  October  1,   1982.     The  Consultant  will,  during 
the  early  part  of  July,  complete  the  final  engineering 
estimate,  and  continue  to  review  the  drawing  specifications 
to  ensure  their  constructability  and  completeness.  In 
addition,  the  Consultant  has  completed  the  preliminary  general 
and  special  provision  sections  of  the  specifications.  Similarly, 
work  efforts  have  been  underway  to  coordinate  specifications 
of  all  of  the  various  utility  work  which  will  be  carried  out 
under  the  trackway  portion  of  the  program. 

The  Consultant  has  continued  to  issue  progress  reports  which 
summarize  design  progress  and  identifies  potential  problem 
areas.     These  reports  are  necessary  in  order  that  corrective 
action  can  be  taken  before  any  negative  impact  arrives  with 
respect  to  either  the  project  cost  or  schedule. 

15.14.00      Purchase  of  rail,  winder  modules  tension  carriages, 
sheaves  and  related  items 

On  April  9,   1982,  bids  were  received  for  the  advance  procure- 
ment of  the  rail  for  the  cable  car  trackway.    As  a  result  of 
a  review  of  the  bids,  it  was  determined  that  only  one  responsive 
bid  had  been  submitted,  and  it  in  fact    was  $200,000  above  the 
next  lowest  bidder.     As  a  result,  the      specifications  for 
this  bid  were  modified,  and  the  bid  was  readvertised  with  new 
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bids  being  received  on  June  4,   1982.     At  this  time  four  bids 
were  received,  all  of  which  were  under  the  $1.2  million  budget, 
with  the  lowest  responsible  bidder  being  S.E.I.  Corporation, 
with  a  low  bid  of  $1 ,  146,286.38. 

During  the  month  of  June  problems  were  being  worked  out  with 
respect  to  the  Buy  America  and  Ship  America  requirements;  and 
it  is  expected  that  the  contract  will  be  awarded  during  the 
early  part  of  July,  1982. 


IV.      Budget  Summary: 

The  total  project  has  expended  $1,940,769  out  of  the  total 
$11,250,000  budget. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 

TRANSIT   IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0043 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 


April  -  June  1982 


I.     Summary :     Activity  occurred  in  six  projects  this  quarter: 

A.  15.02.05     Vehicle  Location  Monitoring  System,  Communi- 

cations and  Surveillance  Equipment 

B.  15.12.00     Rehabilitation  and  Renovating  of  Facilities  - 

24th  St.  Shops 


C.  30.03.00     Purchase  and  Installation  of  Shop  Equipment 

(including  BART  recommendations) 

D.  30.09.00     Purchase  and  Installation  of  Fare  Collection 

and  Passenger  Guidance  Equipment 

E.  30.08.01     Engineering  and  Inspection 

II-     Problems  and  Issues:     A  major  grant  revision  is  being 

developed  in  order  to  address  the  needs  of  active  projects. 
This  revision  is  expected  to  be  presented  to  UMTA  early 
next  quarter. 

III.     Project  Progress: 


A .     15.02.05     Vehicle  Location  Monitor ing  System,  Communi- 
cations and  Surveillance  Equipment 

PUC  190      Muni  Metro  Subway  and  Twin  Peaks  Tunnel 
Communications  Data  Transmission  System 

Contract  work  is  substantially  completed.  Processing  Contract 
Modification  No.  4. 

Construction  Contract:     Kingston  Constructing,  Inc., 

Contract  No.  672. 


B.      15.11.20     New  Rail  Car  Storage  and  Service  Facility  and 
K  Line  Terminal 


PUC  130       Design  Work  for  Muni  Metro  Center  Auxiliary 
Building 

The  Design  Consultant  is  Robert  Wong,  A.T.A. 
Contract  documents  are  scheduled  for  com- 
pletion in  the  third  quarter,   1982.  Final 
approval   (Phase  III)   of  the  San  Francisco  Art 
Commission  was  received  in  February,  1982. 
Environmental  review  of  the  project  by  the 
Department  of  City  Planning  was  completed.  A 
negative  declaration  was  issued  on  June  11, 
1982.     Application  has  been  made  for  a  building 
permit. 

C.  15.12.00     Rehabilitation  and  Renovation  of  Facilities  - 

24th  Street  Shops  ~  

PUC  280       Special  Machine  Shop  Modifications  -  24th  and 
Utah  Streets. 

All  contract  work  completed. 

Construction  Contract:     Dalzell  Corporation,  Contract 

No.  MR-689. 

D.  30.03.00     Purchase  and  Installation  of  Shop  Equipment 

PUC  160       Furnish  and  Install  D.C.   Test  Panel  and  Power 
Supply  at  Muni  Metro  Center. 

No  work  in  progress.     Re-design  of  the  D.C.   Test  panel 
completed . 

Construction  Contract:     Abbett  Electric  Corp. 

Contract  No.  MR-688. 

E.  30.09.00     Purchase  and  Installation  of  Fare  Collection 

and  Passenger  Guidance  Equipment 

PUC  150       Design  work  for  Muni  Metro  Fare  Collection  System 

The  Consultant  continues  to  provide  review  and  design  ser- 
vices during  construction  of  the  Fare  Collection  System 
throughout  the  Muni  Metro  System  this  quarter. 

Consultant:     Fay  Associates 


PUC  150       Fare  Collection  Equipment  for  Muni  Subway. 

Contractor  continued  retrofitting  subsystems  on  the  entry 
gates,   and  modifying  and  fine-tuning  the  central  computer 
program  and  fare  card  encoder.     Contractor  retrofitted 
the  system  to  accommodate  MUNI-BART  ticket  compatibility. 

Purchaser  Contract  No.    652;   Proposal  No.  725 

PUC  150       Muni  Metro  Subway  -  Muni  Destination  Sign  System 

Contractor  continued  remedial  work  and  testing  sign  system. 

Construction/Inspection  Contractor:     Abbett  Electric  Corp. 

Contract  No.  MR-676 

PUC  150       Furnish  and  install  Metro  Agent's  Booth  and 

Related  System;    Install  Fare  Collection  System. 

All  work  completed. 

Construction  Contractor:     Nibbi/Lowe  Construction  Co. 

(joint  venture) ,  Contract  No. 
MR-66  0R2. 

F.     30.08.01     Engineering  and  Inspection 

PUC  600       COMPAK    (Communication  System  Package) . 
All  work  completed. 

Contract:     Comsul  Ltd.     Controller's  Contract  No.  46557 
IV .     Budget  Summary: 

Of  the  $84,390,130  budget,   $82,050/445  has  been  expended  to  date 
A  budget  revision  is  necessary  and  will  be  submitted  early  next 
quarter.     Financial  Status  Report  attached. 

AM  :mw 
8/4/82 


CITY   AND   COUNTY    OF    SAN  FRANCISCO 

PUBLIC   UTILITIES  COMMISSION 

UTILITIES   ENGINEERING  BUREAU 

TRANSIT   IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 
CA-03-0043 
CONSTRUCTION  PROGRESS  REPORT 
for 

April  -  June,  1982 


CONTRACT  NO.    MR-660R2   -  FURNISH  AND  INSTALL  METRO  AGENT'S 
BOOTH  AND  RELATED  SYSTEMS:      INSTALL  FARE  COLLECTION  SYSTEM 

Contractor:     Nibbi/Lowe  Construction 
Contract  Amount: 

Percent  Completed  this  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 

CONTRACT  NO.    MR-67  2 

COMMUNICATIONS  DATA  TRANSMISSION  SYSTEM 

Contractor:     Kingston  Contracting, 
Contract  Amount: 

Contract  Completed  this  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 

CONTRACT  NO.   MR-67  6 

F&I   TRAIN  DESTINATION   SIGN  SYSTEM 

Contractor:     Abbett  Electric  Corp 
Contract  Amount: 

Percent  Completed  this  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 

CONTRACT  NO.  MR-688 

F&I   DC  TEST  PANEL  AND  POWER  SUPPLY 
METRO  CENTER 

Contractor:     Abbett  Electric  Corp 
Contract  Amount: 
Percent  Completed  this  Quarter 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 


J/V 

$1, 417,128 
1% 
100% 
100% 


Inc . 

$  474,239 
1% 
100% 
100% 


$1,422,762.90 
2% 
98% 
100% 


$  79,932.97 
0% 
14% 
100% 


CONTRACT  NO. 


SPECIAL  MACHINE  SHOP  MODIFICATIONS 
24TH   AND  UTAH  STREETS 


Contractor:  Dalzell  Corporation 
Contract  Amount: 


$  245,435 
5% 


Percent  Completed  this  Quarter:  b4 
Percent  Completed  to  Date:  100% 
Percent  Time  Elapsed:  100% 

CONTRACT  NO.  MR-816 

FOREST  HILL  STATION  IMPROVEMENTS: 
PHASE  B 

Contractor:     S.  J.  Amoroso/Verrett ,  J.V. 

Contract  Amount:  $5,983,780 
Percent  Completed  this  Quarter:  lh% 
Percent  Completed  to  Date:  l1^* 
Percent  Time  Elapsed:  4% 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 


SYSTEM  IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0078 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

April  -  June 


I.     Summary :     Activity  occurrred  in  two  projects  this  quarter: 

A.  10.02.08     Purchase  and  install  494  two  way  radios  and 

related  equipment 

B.  15.08.01     Engineering  and  design 

II.     Problems  and  Issues:     No  significant  difficulties  were  en- 
countered . 

A  major  budget  revision  has  been  submitted  to  UMTA.  The 
Finance  Bureau  is  awaiting  concurrence. 

III.     Project  Progress: 

A.  10.02.08     Purchase  and  install  494  two-way  radios  and 

related  equipment 

PUC  310       UHF  Base/Mobile  Radio  System 

Contractor  began  delivery  of  spare  parts. 

Construction  Contractor:     Motorola  Communication  and 
(Contract  No.  MR-629R)         Electronics,  Inc. 

B .  15.08.01     Engineering  and  design 

PUC  620       System  Analysis  and  Rehabilitation  Design  - 
Cable  Car  Facilities 

a.     Sector  I    (Reconstruction  of  Cable  Car  Barn) 

Contract  documents  were  completed  on  April  15,  1982. 
Start  of  construction  is  still  scheduled  to  be  con- 
current with  Sector  II    (October  1,   1982) . 


B •     Sector  II    (Reconstruction  of  Cable  Car  Trackway) 


Phase  1,   involving  component  testing,    site  and  soils 
surveys,   and  schematic  design  has  been  completed. 
Phase  2,   involving  final  design  and  contract  documents 
is  still  scheduled  for  completion  on  July  1,  1982. 
System  shutdown  and  start  of  construction  are  still 
set  for  September  22  and  October  1,   1982,  respectively. 

Consultant  Contract:     Chin  &  Hensolt,  Inc. 

PUC  630     Market  Street  Subway  -  Muni  Tract  Extension  and 
Turn-around  Facilities  Easterly  of  Embarcadero 
Station . 

No  action  this  quarter 

Consultants:     Snerdrup  and  Parcel/Foster  Engineering,  a 
joint  venture 

PUC  670     "As  -  Needed  Engineering  Services"  Contract 

The  engineering  consultant,   Foster  Engineering, 
Inc.     completed  9  out  of  12  UEB  projects.  Work 
is  accomplished  by  tasks.     The  consultant's 
performance  continues  to  be  satisfactory. 

IV.     Budget  Summary 


Out  of  $65,310,265,  we  have  expended  $56,928,818  to  date. 


CITY  AND   COUNTY  OF   SAN  FRANCISCO 

PUBLIC   UTILITIES  COMMISSION 

UTILITIES   ENGINEERING  BUREAU 


SYSTEM   IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Project  No.  CA-03-0078 
CONSTRUCTION  PROGRESS  REPORT 


Furnish  and  Install  UHF/Mobile  Radio  System 
(Contract  No.  MR-629R) 

Contractor:     Motorola  Communications  and  Electronics,  Inc. 


FOR 


April  -  June,  1982 


Contract  Amount: 

Percent  Completed  this  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 


$2,235,708.01 
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PUBLIC    UTILITIES  COMMISSION 

UTILITIES    ENGINEERING  BUREAU 

MISCELLANEOUS    IMPROVEMENT  PROGRAM 
FOR 

SAN   FRANCISCO   MUNICIPAL  RAILWAY 

Project  No.  CA-03-0235 

QUARTERLY   PROGRAM  REPORT  TO 
URBAN  MASS   TRANSPORTATION  ADMINISTRATION 

April  -  June,  1982 

I.  Summary:     Project  activity  occurred  in  nine  projects: 

A.  10.02.08     Purchase  and  install  420  UHF  radios 

B.  15.01.04     Purchase  15  LRVs 

C.  15.02.07     Purchase  and  install  radios  for  100  LRVs 

D.  15.02.09     Purchase  and  install  signal  preemption  device 

at  St.   Francis  Circle 

E.  15.04.01     Trainline  modifications  for  100  LRVs 

F.  15.08.01     Engineering  and  design  for  Geneva  Division 

and  Central  Traffic  Control 

G.  15.08.02     Inspection  services  LRV  procurement  and 

trainlining 

H.  30.02.00     Purchase  and  install  ADP  hardware  and  software 

I.  30.12.00     Rehabilitate  administration  building 

II.  Problems  and  Issues:     No  significant  difficulties  were 
encountered . 

III.     Project  Progress: 

A.     10.02.08     Purchase  and  install  420  UHF  radios 

Existing  Contract  No.  MR-629R  is  being  modified  to 
implement  this  project  with  Notice- to-Proceed  antici- 
pated in  mid- July. 


B.      15.01.04      Purchase   15  LRVs 


Boeing  Vertol,  who  is  supplying  the         LRVs  from 
existing  new  LRVs  which  were  not  delivered  to  Boston, 
has  been  working  on  the  final  modification  details 
and  on  obtaining  the  necessary  components  to  make 
the  modifications.     They  have  forwarded  a  detailed 
schedule  which  coincides  with  the  schedule  included 
in  the  last  report. 

The  fare  boxes,  to  be  installed  by  Boeing  Vertol  as 
buyer  furnished  equipment,  have  been  received  during 
this  quarter  and  are  being  stored  at  Muni  Metro.  The 
purchase  contract  for  the  buyer  furnished  cab  signal 
equipment  has  been  executed  with  Wismer  and  Becker 
during  this  quarter  and  they  are  proceeding,  with 
delivery  to  coincide  with  the  arrival  of  the  new  LRVs. 

C .  15.02.07     Purchase  and  install  radios  for  100  LRVs 

Existing  Contract  No.  MR-629R  is  being  modified  to 
implement  this  project,  with  a  Notice-to-Proceed 
anticipated  in  mid- July. 

D.  15.02.09     Purchase  and  install  signal  preemption  device 

for  St.  Francis  Circle 

The  design  work  by  Econolite  has  been  completed  and 
the  Department  of  Public  Works  is  now  evaluating  the 
results . 

E.  15.04.01     Trainline  modifications  for  100  LRVs 

The  modification  to  the  original  Boeing  Vertol  100  LRV 
purchase  contract  to  provide  the  trainline  modifica- 
tions has  been  executed  during  this  quarter.  A 
detailed  schedule  has  been  received  from  Boeing  Vertol 
indicating  trial  installations  on  two  LRVs  during 
July,  19  82  with  the  remaining  9  8  LRVs  to  be  modified 
between  December,  1982  and  April,  1983. 

F.  15.03.01     Engineering  and  design  for  Geneva  Division 

and  Central  Traffic  Control 

Geneva  Division: 

The  conceptual  design  and  preliminary  engineering  phase 
report  for  the  rehabilitation  and  modernization  of  the 
Geneva  carbarn  site  was  completed  by  the  consultant, 
Kaiser  Engineers  and  Daniel,  Mann,  Johnson  &  Mendenhall 
(DMJM) ,  a  Joint  Venture.     Following  review  and  revi- 
sion, the  conceptual  design  was  approved  by  the  Public 
Utilities  Commission  on  June  8,  1982. 
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The   project   will   be  built   under    three  construction 
contracts:      Demolition   and  site  preparation,  trackwork 
and   building   construction,    and   overhead   and  traction 

power  system  construction.     There  will  also  be  two 
purchase  contracts   for   long  lead   time  materials: 
track  special  work  and  switch  control  equipment,  and 
electrical  power  equipment.     The  project  is  being 
phased  to  permit  an  early  start  in  order  to  provide 
adequate  storage  space  for  the  new  Light  Rail  Vehicles 
expected  to  arrive  starting  in  May,   19  83. 

Design  work  and  preparation  of  contract  plans  and 
specifications  are  proceeding  on  schedule. 

Central  Traffic  Control: 

Design  work  for  Central  Traffic  Control  was  started 
on  June  7th  with  the  first  efforts  concentrated  on 
the  Eureka  Switch  modifications  and  the  new  crossover. 

G.  15.03.02     Inspection  services  for  LRV  procurement  and 

trainlining 

The  agreement  between  the  City  and  L.   T.   Klauder  and 
Associates  for  engineering,   inspection  and  testing 
services  for  the  LRV  purchase  and  for  the  trainlining 
modifications  has  been  executed  during  this  quarter. 
Under  this  agreement  Klauder  will  also  provide  training 
to  Muni  personnel. so  that  they  can  take  over  the 
trainlining  inspection  duties  after  a  certain  number 
of  the  vehicles  have  been  modified. 

H .  30.02.00     Purchase  and  install  ADP  Hardware  and  Software 

During  the  fourth  quarter  of  Fiscal  Year  1981-82,  the 
following  transpired  against  the  grant  funds  made 
available  to  BMIS: 

a)  The  renovation  of  the  5th  floor  computer  room  was 
completed  and  the  computer  facility  was  relocated 
during  the  weekend  of  May  21,  1982. 

b)  All  the  new  disk  drives,   tape  drives,   printers,  and 
their  respective  controllers  have  been  installed  and 
are  fully  operational. 

c)  Renovation  of  the  3rd  floor  is  currently  in  process 
and  a  targeted  completion  date  of  July  15  is  antici- 
pated. 

d)  A  purchase  order  has  been  issued  to  upgrade  the 
present  key  disk  equipment;   installation  is  targeted 
for  mid-September. 
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e)      A  word  processing  field  questionnaire   has  been 

drafted  and  will  be  distributed  in  early  August. 
Based  upon  specific  User  requirements,    an  RFP 
will  be  prepared  and  subsequent  purchasing  of 
word  processing  equipment  will  occur. 

No  major  concerns  exist  at  the  present  time,  and  all 
projects  are  progressing  according  to  plan. 

1 •     30.12.00  Rehabilitate  Administrative  Building 

Construction  Contract:     R.   L.  Enterprises 

Contract  HH-669 

This  project  was  75%  completed  on  June  28,  1982. 
Approved  additional  second  and  sixth  floor  improve- 
ments are  being  made.     The  contract  completion  date 
has  been  extended  to  September  3,  1982. 

The  contract  work  on  the  fifth  floor  was  completed 
and  the  new  relocation  computer  system  components 
connected  and  in  service.     New  electric  service  to 
the  building  is  now  completed. 


IV.     Budget  Summary 

Out  of  $20,162,025,   we  have  expended  $1,038,477  to 


-  4  - 


r~ 

33 

r_r 

•  a 

C3 

t--1 

SO 

m 

IK. 

o 

c 

it 

L= 

c 

n> 

a> 

(Z 

3 

3 

r 

c 

c 

fr 

3 

-  ' 

~" 

<™ 

t-t 

</i 

to 

00 

*^ 

H 

c 

rt 

(U 

' 

JiX ' 

"  -' 

i- 

o 

o 

rj 

o 

- 

3 

C/ 

^? 

n 

3 

r  3 

■" 

^ " 

t"1 

' 

fD 

03 

3 

i — 1 

P 

tw 

03 

CO 

- 

a> 

o 

H  • 

rt 

3 

fD 

f. 

fD 

rri 

r/) 

£j 

to  P 

3 

3 

r> 

o 

ro 

O 

ft) 

03 

+ 

f  -  ■  p_ 

^— ■ 

D- 

n> 

0> 

P 

3 

03 

► — ■ 

P> 

fD 

Oj 

ft 

o 

H- 

rt 

Qi." 

3 

y 

vy» 

P 

"O 

< 

fD 

3  < 

^ 

fD 

o 

p. 

Ci. 

Q. 

>— • 

+ 

3 

3 

^ 

n> 

H 

+ 

'■■ 

r4 

0) 

O 

y> 

t/3 

DJ  V) 

3 

?d 

M 

M  • 

) — I 

H-t 

so 

m 

n 

to 

a. 

rt 

3  X) 

o 

o 

< 

0) 

rh 

3 

3 

<2 

3 

■  •. 

CO 

ft 

(U 

cl  n> 

to 

'.t 

?: 

fD 

h-  • 

CO 

to 

to 

CL 

CO 

n 

. 

O 

o 

»^ 

CO 

o 

rt 

rt 

rt 

r" 

r*  - 

►— • 

>0  rt 

\j 

rt 

CO 

o 

fD 

r-  • 

H  • 

0> 

03 

03 

03 

m 

H- 

'/- 

O  H- 

O- 

(D 

O 

]  - 

rt 

l—1 

r-« 

a 

(/> 

P 

s:  o 

r* 1 

o 

H  • 

3 

3 

r"  ■ 

r-« 

r— • 

c 

b 

3 

hti 

3 

rt 

rt 

r* 

n 

c 

H  • 

M 

> 

►d 

?o 

H  • 

O 

»1 

O 

rfi 

3 

CO 

JO 

■o 

03 

o  en 

fN 

c  , 

sr 

0i 

< 

O 

H« 

03 

to 

3 

r  i 

3 

X 

3*  O 

ft} 

o 

r- ' 

rt, 

CO 

0- 

O 

a> 

r*« 

OJ 

03  r( 

ft 

r" 

o 

H« 

O 

3 

►i 

cr  < 

r1' 

N 

0 

r> 
V  J 

r{ 

P 

O 

n 

O 

l- 

n> 

o 

i — 1 

to 

n 

3 

CL 

n 

— ' 

I— ■ 

-•) 

03 

CO 

03 

CO 

.  - 

c 

tD 

o 

t3 

rt, 

c 

rt  to 

H 

fi 

o 

fD 

O 

1^3 

r*  ■ 

(0 

(U 

fD 

< 

r{ 

03 

t— ■ 

f— ' 

rt  i-h 

Oj 

3 

r4 

H' 

O- 

a. 

cl 

+ 

H  •  O 

O 

- 

n 

50 

f> 

t— • 

r*- 

O  I 

3 

O 

rt. 

3 

< 

fC 

o 

O 

>/. 

3 

3 

c 

H  • 

rt 

H  • 

1 

o 

01 

JO 

JO 

o 

O 

c 

•  - 

n 

CO 

rn 

(D 

3 

Q 

0} 

rt 

t— 

rt 

3 

g 

O 

3 

W 

• 

r 

O 

o 

CL 

3 

jy 

03 

< 

0> 

3 

to 

►1 

to 

rt 

rt 

H 

ti 

cr 

n> 

r*' 

r{ 

»-t 

03 

- 

O 

o 

0) 

3 

3 

h- ' 

r1  • 

("3 

CO 

3 

r"  • 

Ui 

i—1 

to 

3 

H- 

■  rt 

3 

H  • 

J> 

OJ 

OJ 

OJ 

OJ 

OJ 

,_, 

►— ■ 

i — ■ 

» — ■ 

i — • 

i — ■ 

o 

to 

o 

O 

o 

Ui 

Ui 

Ui 

Ui 

VJ1 

Ui 

UN 

Ui 

Ui 

O 

o 

o 

1 — I 

I — 

© 

o 

' 

o 

O 

c 

o 

c 

o 

o 

ON 

to 

00 

to 

Ui 

Ui 

■' 

CO 

IO 

t  J 

1 — 

ro 

o 

c 

o 

-1 

o 

o 

o 

o 

O 

o 

o 

o 

o 

o 

3 

C 

o 

o 

o 

o 

»-  - 

o 

r-  j 

i  . 

vD 

^  J 

Co 

■CO 

to 

-co 

O 

t— ■ 

1— 

■ 

1 — ' 

- 

- 

- 

i — y 

1  J 

Ui 

OJ 

■f> 

to 

OJ 

ON 

ON 

Ui 

U3 

>—• 

ON 

f  -> 

Ui 

1 — 1 

to 

to 

Ui 

00 

-f> 

ON 

ON 

i— - 

-P- 

vO 

ro 

o 

o 

to 

O 

4> 

o 

VO 

ON 

i — 1 

Ui 

o 

o 

o 

o 

vO 

ui 

oc 

o 

O 

o 

O 

O 

ON 

o 

O 

c 

ON 

o 

ro 

o 

vO 

c 

on 

OJ 

V-n| 

O 

o 

C 

o 

o 

O 

•P- 

o 

on 

-I 

ON 

o 

J> 

O 

w> 

O 

o 

o 

o 

o 

o 

o 

o 

o 

vC 

to 

-C/> 

Ul 

4> 

OJ 

to 

CO 

-P- 

o 

00 

-o 

to 

On 

vO 

ro 

>— 

Co 

cr 

0> 

VO 

ro 

-co 

vO 

OJ 

ro 

. — 

1 — 1 

4>- 

O 

>— 

vD 

Ui 

-p- 

OJ 

OJ 

*J 

>o 

VwH 

00 

Ui 

Ui 

VO 

u 

w 

J> 

to 

i — i 

00 

4> 

co 

-J 

VO 

ON 

OJ 

to 

o 

ON 

Ui 

4> 

4> 

---J 

o 

VO 

vc 

ro 

ON 

VO 

vD 

Ui 

1 — 

. 

-co 

o 

co 

to 

1 — 1 

OJ 

ON 

J> 

1— 

h-1 

Ui 

4> 

o; 

o 

■p* 

o 

to 

— i 

Ui 

VD 

*• 

00 

oj 

• 

ON 

1— i 

u» 

VO 

vO 

to 

C 

00 

00 

Ui 

4> 

— 1 

>_n 

to 

ro 

00 

VO 

vO 

Ui 

-o 

I — 

t— • 

ro 

u 

— ' 

to 

ro 

4> 

to 

ro 

u> 

vo 

o 

J> 

«o 

Ui 

4> 

CO 

vO 

«• 

i— 

vo 

ON 

»— 

o 

vO 

to 

Ui 

Ui 

Ui 

to 

c 

OJ 

O" 

J—1 

CO 

o 

vO 

-co 

o 

t— ■ 

1— ■ 

r- 

• 

1  -) 

+■ 

ro 

1 — 1 

Ui 

H— 

4- 

to 

Ui 

to 

>— 

c 

OJ 

U! 

Ui 

>— 

ON 

J> 

OJ 

-o 

oc 

1— ' 

o 

o 

0> 

VO 

4> 

ON 

4> 

VO 

ON 

oo 

Ui 

VO 

o 

i- 

o 

VO 

c 

o> 

c 

00 

4> 

Ui 

"O 

o 

o 

o 

to 

o 

ro 

o 

a 

1 — 1 

VO 

o 

)— ■ 

4> 

ON 

o 

o 

o 

o 

- 

o 

o 

o 

1— ' 

to 

CO 

ro 

h- ' 

ro 

00 

o 

o 

o 

4> 

o 

-  — . 

u 

fD 


M  CD 

rr  C 

fD  CL 

3  "JO 

it 

O  rt 
O 

a  f 

fD  r" 
3 
(V 


CO 

c 

CL 

oo 
tn 


13 

fD 

rj 

M 

H  • 

i-  • 

O 

c 

N 

CL 

X 

■o 

•-o 

O 

fD 

fD 

e 

3 

rj 

»-< 

a 

H- 

ii 

H  • 

O 

r- 

CL 

3 

C 

n 

fD 

(A 

vJ 

H 

Cj 

o 

n 

3 
O 
C 
3 
cr 

03 

3 
n 


03 


o 
o 


rs  p-  > 

G  O 
H  C3 

H  Z  H 
t-t  y~ 

pi 

CO 

o 
r  3  ^ 
o 


13 
73 

o 

C- 
CI 
CO  o 

l£  >  H 
t-t 

to  n 

CO  T1  > 

o  £•  o 

21  OJ 

O  I 

H-t  © 

CO  fo 

O  OJ 

C  u. 


JO  2 

c:  c; 

>  z 

w  H 

r-)  n 

'!  r-. 

JO  ^ 

r'  > 

W  > 

•C!  t-< 

o  r* 

I 


to 


O  "0 

o 

< 

ro  - 


o 
o 


vO 
on 


MINUTES 
PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 
1: 30  P.M. 
June  8,  1982 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Nancy  C.   Lenvin,  Vice  President 
Peter  McCrea 
John  M.  Sanger 
Thomas  Hsieh 

DEPARTMENTS 
Hetch  Hetchy  Project 
Water  Department 
Municipal  Railway 


Richard  Sklar 
GENERAL  MANAGER 

Romaine  A.  Smith 
SECRETARY 


BUREAUS 

Engineering  and  Construction 
Management 

Administration 

Financial  Management 

Information  Systems 

Performance  Monitoring 

Energy  Conservation 


82-120 


Call    to   Order:      1:33  P.M. 

Present:        Vice  President  Nancy  C.    Lenvin,   Commissioner  John  M. 
Sanger,   and  Commissioner  Thomas  Hsieh 

Absent:  President  H.   Welton  Flynn,   Commissioner  Peter  McCrea 

Vice  President  Nancy  C.   Lenvin  presided. 

The  Minutes  of  the  meeting  of  May  25,    1982  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 

RESOLUTION 
NO. 

On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was 'adopted: 

82-0228         E       Approving  plans  and  specifications  as  prepared  by  staff, 
and  authorizing  Bid  Call  under  Hetch  Hetchy  Contract 
No.    683,  Tunnels  and  Pipelines  General  Repairs,  San 
Joaquin  Pipelines  Nos.   1  and  2,   Raise  Valve  Boxes, 
and  related  work,   estimated  to  cost  $37,500. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  plans  and  specifications  as  prepared  by  staff, 
and  authorizing  Bid  Call  under  Hetch  Hetchy  Contract 
No.    686,   Street  Lighting  Conversion  and  related  work, 
estimated  to  cost  $117,700. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

E       Approving  plans  and  specifications  as  prepared  by  staff, 
and  authorizing  Bid  Call  under  Municipal  Railway 
Contract  No.   MR-806   -  K-Line  Rail  Replacement  and  Rail 
Grinding  on  Ocean  Avenue,   estimated  to  cost  $269,000. 

Votes:     Ayes  -  Lenvin,  Sanger,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  plans  and  specifications  as  prepared  by  staff, 
and  authorizing  Bid  Call  under  Water  Department  Contract 
No.   1832  -  6-Inch  Ductile  Iron  Main  Installation  in 
Urbano  Drive  between  Victoria  Street  and  Moncada  Way, 
estimated  to  cost  $95,000. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


82-121 


On  motion   of  Hsieh,    seconded  by  Sanger, 
the   following   resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.    680,   No.  24- 
Divisadero  Electrification  Project,   Jackson  Street  to 
Rankin  Street,   Underground  Feeder  Cable  Installation, 
in  the  amount  of  $493,938  to  Kingston  Contracting, 
Inc.,  Burlingame,  California. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 

On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 

1837,  8-Inch  Ductile  Iron  Main  Installation  in  Powell 
Street  between  Sacramento  and  Jackson  Streets,   in  the 
net  amount  of  $79,340  to  Rockmont  Construction  Company, 
San  Francisco. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 

On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 

1838,  6-Inch  Ductile  Iron  Main  Installation  in  Jackson 
Street,   Jones  to  Taylor  Streets;  Washington  Street, 
Taylor  to  Mason  Streets,   and  Mason  Street,  Filbert  to 
Greenwich  Streets,   in  the  net  amount  of  $79,244.80  to 
Rockmont  Construction  Company,   San  Francisco. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  Amendment  No.   2  to  professional  services 
agreement  between  the  City  and  Robert  B.  Wong,  AIA, 
to  perform  additional  design  work  at  Muni  Metro  Rail 
Center,   and  increase  the  total  compensation  allowable 
by  $3,800. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Hetch  Hetchy 
Contract  No.   658,  Moccasin  Housing  Units,  Rehabilitate 
Heating  and  Cooling  System,   as  satisfactorily  completed, 
and  authorizing  final  payment  in  the  amount  of  $1,044.15 
to  Brown  Sheet  Metal  and  Mechanical,    Inc.,  Oakdale, 
California . 

Votes:     Ayes  -  Lenvin,    Sanger,  Hsieh 


82-122 


On  motion  of  Hsieh,    seconded  by  Sanger, 
the   following  resolution  was  adopted: 

Accepting  the  work  performed  under  Hetch  Hetchy 
Contract  No.    664,    Security  Fence,   Tesla  Portal,  as 
satisfactorily  completed;    approving  Credit  Modification 
of  Contract  No.   1,   in  the  amount  of  $732.78,  and 
authorizing  final  payment  of  $532.66  to  Valley  Fence 
Company,  Clovis,  California. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


On  motion  of  Hsieh,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrant  in  favor 

of  The  Iron  Duke  Restaurant,   in  the  amount  of  $4,481.70 

m  settlement  of  claim  against  the  San  Francisco 

Water  Department,    due  to  property  damage,   December  1981. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


On  motion  of  Hsieh,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  collections,  month  of  April  1982,  of  charges 
for  damages  against  miscellaneous  debtors,  San 
Francisco  Water  Department,   in  the  amount  of  $4,365.55. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway  totallinq 
$267,857.86. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrant  in  favor  of 
Services  Supply  Company,    in  the  amount  of  $5,422.89, 
in  settlement  of  claim  against  the  San  Francisco 
Water  Department,    for  property  damage  at  831  Grant 
Avenue  on  August  5,  1981. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 

On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Requesting  the  Controller's  concurrence  in  amendment 
of  Rules  and  Regulations,  PUC  Revolving  Fund  — 
addition  of  a  signature  authorization, 
Robert  Won. 

Votes:     Ayes  -  Lenvin,  Sanger,  Hsieh 


82-123 


82-0242  M 


82-0245 


82-0246 
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On  motion  of  Sanger,    seconded  by  Hsieh 
the   following  resolution  was  adopted: 

Urging  the  Board  of  Supervisors  to  accept  a  qift  of 
Datsun  King  Cab  pick-up  truck,    from  Nissan  Motor 
Corporation,   value  $7,879,    for  use  by  the  San  Fr 
!!^pC1Pal  ^ilway,   as  part  of  a  donation  to  the 
Save  the  Cable  Car"  campaign. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Hsieh 
the  following  resolution  was  adopted: 

82-0243         M      authorizing  the  Municipal  Railway  to  enter  into  a 

services  with  Roof^f1^^  engineering  consulting 
services  with  Booz,  Allen  and  Hamilton,   Inc  , 
estimated  to  cost  $503,768. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


82-0244  E 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Carbarn"? i  ^  °?n???*ua*  desi9n  for  the  Geneva 

site  rehabilitation  and  modernization  and 
authorizing  the  Utilities  Engineering  Bureau  to 
proceed  with  the  working  drawings. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Department  tn*  Dlr*Ctor  of  Property  of  the  Real  Estate 
Department  to  negotiate  an  agreement  with  the 
National  Park  Service  to  accommodate  a  new  track 
and  turntable  configuration  at  the  Hyde  Itreet 
Cable  Car  Terminal,  which  will  result  in  an  equal 
exchange  of  property.  equal 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of  the 
!??haM  ?f .Administration,   to  enter  into  an  agreement 
with  Multisystems,   a  transportation  consulting 
uidPr^E        Multiplications,   Incorporated,  to* 
for6uptaS  $l^:000?lleCtl°n'   "*  0th-  Elated  work, 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


82-124 


On  motion  of  Sanger,    seconded  by  Hsieh, 
the   following  resolution  was  adopted: 

82-0247         F       Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  agreement  with  Ms.   Elizabeth  J. 
Robbins,   to  continue  as  Federal  Legislative 
Representative  at  a  cost  not  to  exceed  $12,000, 
and  extending  the  term  from  July  1,   1982  to 
June  30,  1983. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0248         F       Requesting  the  Controller  to  approve  a  Transfer 
of  Funds  in  accordance  with  Charter  Section 
6.305,    in  the  amount  of  $247,300  for 
Operational  Necessities,  Water  Department. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0249         F       Requesting  the  Controller  to  transfer  funds  from 

Hetch  Hetchy  Professional  Services  to  City  Attorney 
for  engineering  consultant  services,   in  the  amount 
of  $75,000. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0250         F       Urging  the  Mayor  to  take  whatever  actions  are 

necessary  in  order  that  the  five  cent  per  gallon 
motor  vehicle  fuel  tax  proposition  may  be  submitted 
to  the  voters  of  San  Francisco  for  the  November, 
1982  election. 

Votes:     Ayes  -  Lenvin,   Sanger,  Hsieh 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


************* 


Resolution  No.   82-0244  —  Approving  conceptual  design  for  the 
Geneva  Carbarn  site  rehabilitation  and  modernization. 

Mr.  Werner  Siemens,  Project  Manager,  Kaiser  Engineers/DMJM, 
presented  a  model  and  drawings  of  the  revised  conceptual  design. 
Commissioner  Hsieh  said  he  was  pleased  with  the  design  which 
combined  two  buildings   into  one.     He  requested  that  landscaping 
be  included  in  the  project  and  that  staff  submit  the  proposed 
color  scheme  to  the  Commission.     In  addition,   he  encouraged  staff 
to  bring  other  projects  through  this  kind  of  process. 

************* 


82-125 


Resolution  No.    82-0250   --   Urging   the  Mayor   to   take   action   to  submit 
a   five-cent  per  gallon   fuel   tax  proposition   to   the  Voters  of  San 
Francisco  for  the  November  1982  election. 

Commissioner  Sanger  moved  to  amend  the  resolution  to  read 
as  follows: 

RESOLVED,  That  the  Public  Utilities  Commission 
urges  the  Mayor  to  take  whatever  actions  are  necessary 
in  order  that  the  five  cent  per  gallon  motor  vehicle 
fuel  tax  proposition  may  be  submitted  to  the  voters  of 
San  Francisco  for  the  November,    1982  election;  and 
be  it  further 

RESOLVED,  That  this  Commission  requests  that  the 
Mayor  provide  for  an  equitable  apportionment  of  fuel 
tax  revenues  as  allowed  by  law  of  the  proceeds  between 
the  Municipal  Railway  and  other  needs  of  the  City  and 
County  of  San  Francisco  in  the  area  of  transportation; 
and  be  it  further 

RESOLVED,  That  this  Commission  requests  that  the 
Mayor  again  consult  with  the  Public  Utilities 
Commission  on  the  appropriate  use  of  the  proceeds 
before  the  matter  is  placed  on  the  ballot. 

Mr.   Sklar  stated  that  these  funds  should  be  committed  to  expanding 
service  and  not  become  a  substitute  for  existing  City  revenues. 


REPORT  OF  THE  GENERAL  MANAGER 

Mr.   Sklar  submitted  a  proposal  to  reduce  weekend  service  on  lines 
which  parallel  Light  Rail  Vehicle  lines,   beginning  September  22, 
1982,   concurrent  with  weekend  LRV  startup. 

Mr.  Angelo  Figone,  Manager  of  Schedules,  presented  details  on 
reducing  service  on  Lines  5-Fulton,   26-Valencia,   31-Balboa,  and 
71-Noriega,   and  answered  questions  as  to  why  other  lines  were  not 
recommended  for  reduction. 

Commissioner  Sanger  requested  that  this  matter  be  calendared  for 
the  next  meeting  and  that  staff  present  data  on  shortlining 
Line  21-Hayes  and  retaining  current  service  levels  on  the 
5-Fulton. 


************* 


************ 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      2:40  P.M. 


ROMAINE  A.  SMITH 


Secretary 


82-126 


CITY    AND    COUNTY    OF   SAN  FRANCISCO 

Resolution   No.       S 2 -02 2 7 -MR 


6-8-82 


RESOLVED,   That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway: 


ACDT.  NO. 

Accident 

PI/ 

Claimant 

&  Prayer 

Type 

Date 

PD  Settlement 

Non-Litigated  Settlements 

Elpidio  B.  Yumang,  Jr. 

81  B  1699-2 

1-3 

3-29-82 

B             $  6,253.13 

$6,253.13 

Litigated  Settlements 

Jose  Aguilar 

77  B  0950-3 

1-3 

12-  1-77) 

B($  750.00) 

and 

$1,125.62+ 

) 

Grace  Aguilar 

77  B  0950-4 

1-3 

12-  1-77) 

A($2,850.00) 

$40,000.00 

) 

3,600.00 

Nancy  Carmack 

77  T  0931-1 

2-7  + 

1-16-78 

A  11,500.00 

$Und.  Amt. 

(Plus  waiver  of  SFGH  Lien  of  $1,405.06.) 

Lee  Harris 

78  C  0164-1 

5-6 

11-  4-78 

A  *63,500.00 

$108,382.60 

Kotaro  Kobayashi 

79  B  1318-1 

1-3 

1-  8-80) 

A($7,600.90) 

and 

$250,000.00 

) 

Shizu  Kobayashi 

79  B  1318-2 

1-3 

1-  8-80) 

A($7,000.00) 

and 

$250,000.00 

) 

J.F.C.  International , Inc . 

79  B  1318-4 

1-3 

1-  8-80) 

B($  399.10) 

$399.10 

) 

15,000.00 

(Workman1 

s  Compensation 

Lien  for 

$2,437.50  to  be 

paid  by  plaintiff's  attorney.) 

Nan  Young  Louie  Lam 

77  C  0313-1 

5-6+ 

4-19-78 

A  3,500.00 

$50,000.00 

(CI. 4-18-78) 

Soo  Fay  Lee,  as                        79  B  1478-1  26-1  1-29-80  A  17,500.00 
Guardian  ad  Litem  of  $100,000.00 
Judy  Lee,  a  minor 

Melinda  Nelson  aka  79  B  0745-3  20-3  10-18-79  A  6,500.00 
Melida  Nelson  $15,000.00 

Romney  Leah  Pearl,                   78  T  1407-1  2-7  5-  9-79  A  10,000.00 
now  an  adult  and  $53,184.25 
Christie  Pearl,  Individually 

David  N.  Smith                         80  T  0871-1  2-7  1-  7-81  A  4,750.00 

$15,000.00 


1  - 


CONT'D 


Res.   No.  82-0227-MR 


6-8-82 


Clara  Tannebek  75  T  1427-1  12-1+         5-19-76  A  $   14,500  00 

$75,000.00 

Judgment 

Pryce  Byrdsley  80  B  0712-2  32-1+       10-  9-80  A  *101  102  82 

$310,000.00 
(Includes  Costs  +  Interest  Upon  Demand.) 


Dorothy  Lansche  77  B  5579-1  7-7+        6-23-78  A  10,151.91 

$25,000.00 
(Includes  Costs  +  Interest  Upon  Demand.) 


$267,857.86 


Total  Settlements:  (16) 


*Excess  of  $37,500.00     Index    560946    Sub-object     1450    $  89,602.82 

Index    560946    Sub-object     1450  $178,255.04 

$267,857.86 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at^its  meeting  of  June  8,  1982. 

Romaine  A.  Smith,  Secretary 

6-8-82 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND   COUNTY   OF    SAN  FRANCISCO 


RESOLUTION  No 


82-0228 


RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  as 
follows : 

HETCH  HETCHY  CONTRACT  NO.  683 
TUNNELS  AND  PIPELINES  GENERAL  REPAIRS 
SAN  JOAQUIN  PIPELINES  NO.   1  &  No.  2 
RAISE  VALVE  BOXES 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31,  Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1(b)  as  set  forth  in  the  permanent  list 
of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
August  28,  1980  and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I    JUNE  81982 

at  its  meeting  of  >T  


Secretary,  Public  Utilities' Commission 


:oivt  MISSION 

CITY  AND  COUNTY  OF  SAM  FRANCIGCO 


RESOLUTION  NoSZ:"~{) 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  686,  furnishing  and 
installing  conduit,  pull  boxes,  ground  rods,  wiring  and  doing  miscellaneous 
electrical  work  is  to  be  performed,  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Class:       1(b);  now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  by  staff,  and  hereby  authorizes  bid  call  for  Hetch  Hetchy 
Contract  No.  686,  Street  Lighting  Conversion,  Series  to  Multiple,  Contract  I, 
Conduits  and  Related  Work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JU^  ^       8  1982  /-  / 


ecretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY   OF   SAN  FRANCISCO 

RESOLUTION  No  82~"*Q23Q 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  Class  1(c)  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as  follows 

Municipal  Railway  Contract  No.  MR-806  -  K-Line  Rail  Replacement,  and 
Rail  Grinding  on  Ocean  Avenue. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF   SAN  FRANCISCO 


RESOLUTION  No  82-0231 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  Class  1(b)  project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.  1832  -  6-Inch  Ductile  Iron  Main  Installation 
in  Urbano  Drive  between  Victoria  Street  and  Moncada  Way. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

, ,     ,.    ,  r  'JUNE    .  8 1982 

at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  «AN  FRANCISCO 

RESOLUTION  No.  82=0232 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.   680,  installa- 
tion of  underground  power  cables  and  related  work  is  to  be 
performed  under  the  Trolley  Coach  Overhead  Program,  and  is  to  be 
substantially  financed  from  State  and  Federal  funds;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  May  27,  1982;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch 
Hetchy  Contract  No.  680,  No.   24  Divisadero  Electrification  Project, 
Jackson  Street  to  Rankin  Street,  Underground  Feeder  Cable  Installa- 
tion,  in  the  net  amount  of  $493,938  to  Kingston  Contracting,  Inc., 
1820  Ogden  Drive,  Suite  208,  Burlingame,  California  94010,  as  the 
lowest  regular  and  responsible  bidder,  and  rejects  all  other  bids 
for  the  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.      .  I   'JUNE      8  1982  .  n 

mm  meeting  of  .    ,  jQ —  fj 

ft      L^nk    A  I  itil  .    I    J  J*£L*1JUA 


lUin^JsV   

Secretary.  Public  WktusCowmkai ST 


PUBLIC   UTILITIES  COMMISSION 


CITY   AND   COUNTY   OF    SAN  FRANCISCO 


RESOLUTION   No  . 


RESOLVED,  That  this  Commission  hereby  awards 
San  Francisco  Water  Department  Contract  No.   1837,  8-Inch 
Ductile  Iron  Main  Installation  in  Powell  Street  between 
Sacramento  and  Jackson  Streets,  in  the  net  amount  of 
$79,340  to  Rockmont  Construction  Co.,  P.O.  Box  24062, 
San  Francisco,  California  94124,  as  the  lowest  regular 
and  responsible  bidder,  and  rejects  all  other  bids  for 
the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JUNE 


Secretary,  Public  Utiluii 


mission 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nol 


RESOLVED,  That  this  Commission  hereby  awards 
San  Francisco  Water  Department  Contract  No.  1838,  6-Inch 
Ductile  Iron  Main  Installation  in  Jackson  Street,  Jones 
to  Taylor  Streets;  Washington  Street,  Taylor  to  Mason 
Streets  and  Mason  Street,  Filbert  to  Greenwich  Streets  in 
the  net  amount  of  $79,244.80  to  Rockmont  Construction  Co., 
P.  O.  Box  24062,  San  Francisco,  California  94124  as  the 
lowest  regular  and  responsible  bidder,  and  rejects  all  other 
bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    '     JUNE     ,  8 1982 


•   f)    /  > 

Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY   AND  COUNTY  ^ 

RESOLUTION  No._ 


WHEREAS  an  Agreement  between  the  City  and  its 
Consultant,  Robert  B.  Wong  AIA,  Architect,   for  professional 
services  for  engineering  design  for  construction  of  an  Auxi- 
liary Building  at  Muni  Metro  Rail  Center  was  entered  into  on 
March  23,   1981;  and 

WHEREAS  it  has  been  determined  to  incorporate  into  the 
design  of  the  subject  facility  additional  features  to  provide 
for  reductions  in  construction  and  annual  operating  costs  and 
to  optimize  energy  conservation;  and 

WHEREAS  the  Consultant  has  submitted  a  proposal  for 
providing  the  required  professional  services;  and 

WHEREAS  following  evaluation  of  this  proposal,  staff 
of  the  Utilities  Engineering  Bureau  have  prepared  a  proposed 
amendment  to  the  Agreement  (Amendment  No.   2)   under  which  the 
Consultant  would  be  authorized  to  perform  the  additional 
design  work  and  to  increase  the  total  compensation  allowable 
under  the  agreement  by  $3,800;  and 

WHEREAS  this  proposed  amendment  has  been  reviewed  by 
the  Public  Utilities  Commission  and  has  been  found  to  be 
acceptable  to  the  Commission;  now,  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
approves  Amendment  No.   2  to  the  said  agreement  for  continua- 
tion of  the  professional  services  for  engineering  design 
being  provided  by  the  firm  of  Robert  B.  Wong  AIA,  Architect; 
and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  Deputy  General  Manager  and  Chief  Engineer, 
Public  Utilities  Commission,  to  execute  said  amendment  to  the 
agreement  with  Robert  B.  Wong  AIA,  Architect;  and  be  it 
further 

RESOLVED,  That  this  Commission  approves  Contract  Modi- 
tication  No.  2  in  the  debit  amount  of  $3,800;  and  be  it 
further 

RESOLVED,  That  the  execution  of  said  amendment  and 
modification  shall  be  subject  to  the  concurrence  of  appro- 
priate Local,  State  and  Federal  agencies. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

•    JUNE  81982 

at  its  meeting  of   


Secretary  and  Assistant  GifteTal  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


82-0236 


RESOLVED,  That  this  Commission  accepts 
the  work  performed  under  lietch  Ketchy  Contract  No.  658 , 
Moccasin  Housing  Units,  Rehabilitate  Heating  and  Cooling 
System,  as  satisfactorily  completed  and  authorizes  final 
payment  in  the  amount  of  $1,044.15  to  the  Contractor, 
Brown  Sheet  Metal  &  Mechanical,  Inc. 


I  hereby  4crtify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^  ,  JUNE  81982 

m  tis  meeting  o)  ,  - 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF*   BAN  FRANCISCO 

RESOLUTION  No  82-0237 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No.   664,  Security  Fence,  Tesla  Portal, 
as  satisfactorily  completed;  approves  Credit  Modification  of  Con- 
tract No.   1  in  the  amount  of  $732.78;  and  authorizes  final  payment 
in  the  amount  of  $532.66  to  the  Contractor,  Valley  Fence  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  bvthe  Public  Utilities  Commission 

,   .JUNE  81982 

at  its  meeting  of  _  ^.-j  ^  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


82-0238 


RESOLVED,  That  on  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General 
Manager  and  Chief  Engineer,  San  Francisco  Water 
Department,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  draw 
warrant  in  favor  of  The  Iron  Duke  Restaurant  in  the 
amount  of  $4,481.70  in  settlement  of  claim  against 
the  San  Francisco  Water  Department,  arising  from 
property  damage  sustained  following  a  22-inch  water 
main  break  at  Bush  and  Sansome  Streets  on  December 
15,  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE       8 1382 


at  its  meeting  of 


Secretary,  Public  Utilities  ( 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 

RESOLVED,  That  this  Commission 
hereby  approves  collections,  month  of 
April   1982,  of  charges  for  damages 
against  miscellaneous  debtors,  San 
Francisco  Water  Department,  in  the 
amount  of  $4,365.55. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     .    ,  I   'JUNE  81982 

at  its  meeting  of  -  J:  „ 


u^'J^mission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No._82~~02^0 


RESOLVED,  That  on  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General 
Manager  and  Chief  Engineer,  San  Francisco  Water 
Department,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  draw 
warrant  in  favor  of  Services  Supply  Company  in  the 
amount  of  $5,422.89,  in  settlement  of  claim  against 
the  San  Francisco  Water  Department,  arising  from 
property  damage  sustained  following  a  bad  leak  on 
a  long  service  at  831  Grant  Avenue  on  August  5,  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsmcetingof   f     VWt  £  1982  ^  fj 


 ■t-"  .  ,  I'ublic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  83-0241. 

RESOLVED,    That  this  Commission  approves  and  hereby 
requests  the  Controller's  concurrence  in  amendment  of  Rules 
and  Regulations,    Public  Utilities  Commission  Revolving 
Fund  as  follows: 

RULE  7 

SIGNATURES 
PRINCIPAL  COUNTER 

Section  A 

Public  Utilities  Commission 
Security  Pacific  National  Bank 

Add  Robert  Won  Robert  Won 

Section  D-l 

Hetch  Hetchy  Project 
Bank  of  America 
#1  Powell  Street 

Add  Robert  Won  Robert  Won 

Section  E-3 

Municipal  Railway 
Bank  of  America 
3555  Geary  Blvd. 

Add  Robert  Won  Robert  Won 


I  hereby  certify  that  tlie  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE 


Secretary,  Public  Utilities  Commission 


urn!™ 

Y 

RESOLUTION  No  82-0242 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  The  Save  the  Cable  Car  Committee  is 
conducting  a  campaign  to  raise  $10  million  as  public 
contribution  to  the  Cable  Car  Rehabilitation  project, 
and , 

WHEREAS,  The  Nissan  Motor  Corporation  is  donating 
$100,000  to  Save  the  Cable  Cars  Campaign;  and 

WHEREAS,  The  Nissan  Motor  Corporation  has  donated 
a  Datsun  truck  to  the  Save  the  Cable  Cars  Committee 
to  be  used  by  the  Cable  Car  Division  of  the  San  Francisco 
Municipal  Railway;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the 
General  Manager  of  Public  Utilities,  in  the  event  of 
acceptance  of  said  gift  by  the  Board  of  Supervisors, 
to  assign  the  use  of  this  truck  to  the  Cable  Car 
division,  San  Francisco  Municipal  Railway;  and  be  it 
further 

RESOLVED,  That  this  Commission  urges  the  Board  of 
Supervisors  to  accept  the  gift  of  one  Datsun  King  Cab 
pick  up  truck,  value  $7,879  for  use  by  the  San  Francisco 
Municipal  Railway. 


7  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82= 


RESOLUTION  No 


WHEREAS,  The  Equipment  Maintenance  Division's 
equipment  engineering  section  has  the  responsibility  for  the 
oversight  of  equipment  acquisition,  coach  rehabilitation 
and  product  improvement ;  and 

WHEREAS,  This  critical  staff  function  has  suffered 
due  to  chronic  personnel  shortages  over  the  last  twelve 
months;  and 

WHEREAS,  This  Commission,  through  Resolution  82-0114, 
has  determined  that  the  engineering  function  would  be  most 
effectively  performed  short-term  through  the  contracting  out 
of  such  engineering  services;  and 

WHEREAS,  A  Request  for  Proposal  has  been  advertized 
and  circulated,  Proposals  have  been  submitted  and  reviewed 
and  a  successful  consultant  has  been  recommended  to  this 
Commission;  therefore,  be  it 

RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  hereby  authorizes 
the  Municipal  Railway  to  enter  into  a  contract  for  transit 
equipment  engineering  consulting  services  with  Booz,  Allen  and 
Hamilton,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
t  its  meeting  of  JUNE  8  198j 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 

82-0244 


WHEREAS,   This  Commission  by  its  Resolution  No.  82-0020 
adopted  January  12,   1982  authorized  the  Chief  Engineer  and  Deputy 
General  Manager  to  execute  a  professional  services  contract 
with  Kaiser  Engineers/DMJM  to  perform  Engineering  Design  Services 
for  the  Rehabilitation  and  Modernization  of  the  Geneva  Carbarn 
Site;  and 

WHEREAS,  At  the  time  of  adoption  President  Sanger  re- 
quested that  the  concept  design  developed  by  the  team  be  brought 
to  the  Commission  for  review  before  working  drawings  are  begun; 
and 

WHEREAS,  The  UEB  staff  has  reviewed  these  conceptual 
drawings  and  recommends  their  approval;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
conceptual  design  for  the  Geneva  Carbarn  Site  Rehabilitation 
and  Modernization;  and,  be  it  further 

RESOLVED,   That  this  Commission  authorizes  the  UEB 
and  its  design  team  to  proceed  with  the  working  drawings  for 
the  aforementioned  project. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 
at  its  meeting  of.  j      JUNE         Jjj    ^         ^  « 


Secretary  and  Assistant  General  Manager 


CITY  AIM O  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  In  order  to  reduce  conflicts  betwp^n  a„(-~ 
mobile  traffic  and  cable  cars  and  to  improve  pedestrian  safeiiv 

ra'tion'o'f5,,3'  ^  Street  Cable  car  terminal?  a  reconrfgu- 

°f,  ?he  tra^ks  has  been  Proposed  whereby  cable  cars  win 
?^=an-leaVf  the  terminal  °n  a  diagonal  course  through  the 
intersection  of  Hyde  and  Beach  Streets;  and  ™™uqn  the 

WHEREAS,  In  order  to  avoid  the  necessitv  of  rtei^,,^^ 
n~  been"  °n  **:  HYdf. £treet  hill,  additionaTstorage  track  * 
has  been  proposed  within  the  terminal  area;  and 

the  tracks^f  tu;„^h?e  ?r°Posals  woul°  result  in  extension  of 
5»^o£fSi?  «nd  turntable  onto  property  which  is  now  under  the 
Dunsdictron  of  the  Golden  Gate  National  Recreation  A^ea-  and 

National  Pa^ervw"  bas.besn  discussed  with  the 

been  reached  th^  ^h!'h  eS^r.  Re9ion'  and  a  determination  has 

at  the  boundaries  between  the  City-owned  orooertv 

track  and  llTtllLT  %  t0  M*S  the  proposed 

in  «n  turntable  configuration  in  a  manner  which  will  result 

m  an  exactly  equal  exchange  of  property;  now  therefore  bltt 

quests  «»J3  Zj&fr lt?S£  StS 
tOethLcon='o^ 


/  Aerety  CfT%  tArt  Me  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  JUNE  8  L9fi? 

—    <LW 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nn  Q2*M'0«2^IS^ 


WHEREAS,  Several  groups  within  the  Municipal  Railway  and  the  PUC 
Bureaus  need  information  on  demand,  ridership,  and  schedule  adherence 
to  effectively  carry  out  their  responsibilities;  and 

WHEREAS,  That  information  is  not  currently  available  at  the 
frequency  and  accuracy  required;  and 

WHEREAS,  The  PUC  authorized  its  Bureau  of  Administration  to 
coordinate  the  screening,   selection,  and  management  of  a  data 
collection  design  project;  and 

WHEREAS,  A  six-member  selection  committee  composed  of  Municipal 
Railway  and  PUC  Bureau  Managers  selected  Multiplications,   Inc.  to 
conduct  this  project;  now,   therefore,  be  it 

RESOLVED,   That  this  Commission  authorizes  the  Assistant  General 
Manager  of  the  Bureau  of  Administration  to  enter  into  an  agreement 
with  Multiplications,   Inc .   to  conduct  this  work  for  a  cost  not 
to  exceed  $150,000. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 82""*0 247 


WHEREAS ,   The  Commission  is  desirous  of  having  Elizabeth  J.  Robbins 
continue  as  their  Federal  Legislative  Representative;  and 

WHEREAS ,    Funds  amounting  to  $12,000  have  been  appropriated  for  this 
purpose  in  the  Public  Utilities  Commission's  1982-83  budget;   now, There- 
fore,   be  it. 

RESOLVED, that  this  Commission  authorizes  The  General  Manager  of  The 
Public  Utilities  to  executive  an  agreement  with  Ms. Elizabeth  J.  Robbins 
at  a  cost  for  all  services  not  to  exceed  $12,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JUNfc  8  19 


Secretary  and  Assistant  General  Manager 


PUBLIC  UT.UT.ES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nr..  82*- *L?««J*l8 


WHEREAS,  The  Water  Department  will  require 
approximately  $247,300.00  for  Materials  and  Supplies 
to  complete  the  1981-82  Fiscal  Year;  and 

WHEREAS,  Funds  in  the  amount  of  $247,300.00 
are  available  for  transfer  in  the  appropriation  for 
Bond  Interest  and  Redemption;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby 
requests  the  Controller  to  approve  a  Transfer  of  Funds 
in  accordance  with  Charter  Section  6.305  in  the  amount 
of  $247,300.00  from  Appropriation  47-00-00-32-001-387019- 
4800  -  Bond  Interest  and  Redemption  to  Appropriation 
47-00-00-32-001-387019-1399  -  Materials  and  Supplies. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  [      JUNE  g  jgfl?  - 

1/ 


retoryrPubfe  OtilTieik^Mnission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANC  I  SCO 


RESOLUTION  No. 


82-0249 


WHEREAS,  The  Hetch  Hetchy  facilities  generate  electrical 
power  with  the  water  delivered  to  the  San  Francisco  Bay  Area; 
and 

WHEREAS,   The  ability  to  generate  electricity  and  provide 
firm  generation  capacity  is  dependent  in  part  upon  commitments 
for  water  deliveries  to  the  Bay  Area;  and 

WHEREAS,   Commitments  by  the  Department  to  meet  future 
demands  will  affect  the  amount  of  power  that  can  be  produced 
from  the  Hetch  Hetchy  facilities  and  the  flexibility  to  generate 
at  times  of  peak  energy  demand;  and 

WHEREAS,   Negotiations  are  currently  in  progress  with 
Peninsula  cities  and  water  contractors  regarding  future  services; 
now,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Controller 
a  transfer  of  funds  $75,000  from  33-001-336016-100  Professional 
Services  to  336016-302  Services  of  City  Attorney  to  fund  a  study  for 
the  effects  on  energy  generation  and  capacity  of  existing  hydro- 
electric facilities  of  the  Hetch  Hetchy  System  for  various  levels 
of  water  delivery. 


*  hf&y  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '       JUNE  8  198%*  ^ 


Secretary ,  Public  Utilities  Commission 


>ubl,c  umM  coUUH! 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  m~82     3 S^>,Q 


WHEREAS,   Senate  Bill  215  approved  by  the  Governor  in  September, 
1981  allows  counties  to  impose  a  per  gallon  tax  on  motor  vehicle 
fuel  to  pay  for  local  streets  and  roads  and  mass  transit  fixed 
guideway  construction;  and 

WHEREAS,  A  proposition  granting  the  authorization  to  impose 
such  a  tax  must  be  submitted  to  and  approved  by  the  County's 
voters;  and 

WHEREAS,  Many  Bay  Area  counties  are  proposing  five  cent  per 
gallon  taxes  for  ballot  propositions  in  November,   1982  as  part 
of  a  coordinated  "Nickel  in  November11  campaign;  and 

WHEREAS,  Due  to  inflation  and  cutbacks  in  state  and  federal 
funding  San  Francisco  County  faces  a  shortage  in  street 
maintenance  and  construction  funds  as  well  as  transit  capital 
for  fixed  guideways  and  facilities;  and 

WHEREAS,  Imposition  of  a  five  cent  per  gallon  tax  on  motor 
vehicle  fuel  would  raise  approximately  $14  million  annually  for 
the  City  and  County  of  San  Francisco;  and 

WHEREAS,   Up  to  twenty-five  percent  of  the  revenues  from  this 

motor  vehicle  fuel  tax  can  be  allocated  by  the  Board  of 

Supervisors  to  the  Public  Utilities  Commission  for  Muni  fixed 
guideway  capital  improvements;  and 

WHEREAS,   Proposed  State  legislation  would  allow  a  County 
Board  of  Supervisors  to  allocate  any  portion  of  its  motor 
vehicle  fuel  tax  revenues  to  mass  transit  fixed  guideway  capital 
improvements;  and 

WHEREAS,  The  Muni  Capital  Improvement  Program  1982-87 
includes  over  $200  million  of  high  priority  fixed  guideway 
capital  projects  which  would  be  eligible  for  funding  from 
gasoline  tax  revenues;  and 

WHEREAS,  Eligible  Muni  guideway  projects  include  trolley 
overhead  reconstruction  and  additions,  Metro  light  rail  vehicle 
extensions  such  as  the  E  Embarcadero  line,   the  J  Church  connection, 
and  the  Third  Street  Corridor  extension,   and  Metro  stations  and 
facilities  including  handicapped  accessibility  improvements;  and 

WHEREAS,  Additional  funding  sources  are  needed  to  provide 
these  important  transit  revitalization  and  enhancement  projects 
to  the  City  of  San  Francisco;   now,   therefore,  be  it 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,   That  the  Public  Utilities  Commission  urges  the 
Mayor  to  take  whatever  actions  are  necessary  in  order  that  the 
five  cent  per  gallon  motor  vehicle  fuel  tax  proposition  may  be 
submitted  to  the  voters  of  San  Francisco  for  the  November,  1982 
election;   and  be  it  further 

RESOLVED,   That  this  Commission  requests  that  the  Mayor 
provide  for  an  equitable  apportionment  of  fuel  tax  revenues  as 
allowed  by  law  of  the  proceeds  between  the  Municipal  Railway  and 
other  needs  of  the  City  and  County  of  San  Francisco  in  the  area 
of  transportation;     and  be  it  further 

RESOLVED,  That  this  Commission  requests  that  the  Mayor 
again  consult  with  the  Public  Utilities  Commission  on  the 
appropriate  use  of  the  proceeds  before  the  matter  is  placed 
on  the  ballot. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
« M  meeting  of   JUNE  g  ^  ^ 


Secretary,  Public  Utilities  Commission 


HETCH         HETCHY         WATER        AND  POWER 

MEMORANDUM 


DATE:     June  15,  1982 


TO:  RICHARD  SKLAR 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

The  spring  runoff  continued  at  near  ideal  rates  within  the  Hetch  Hetchy 
Watershed.     This  condition  not  only  provides  for  maximum  power  generation 
but  also  provides  abundant  water  for  the  "white  water  rafters"  on  the 
Tuolumne  River. 

A  meeting  with  the  State  Water  Resources  Control  Board  staff  regarding  City's 
water  rights  was  attended  by  PUC  counsel  and  the  Hetch  Hetchy  staff  on  June  2, 
1982.     The  meeting  was  continued  for  90  days  to  allow  both  the  City  and  the 
Sierra  Club  to  provide  the  additional  information  requested  by  the  State 
Board . 

The  Moccasin  Lowhead  Project  and  the  Cherry-Eleanor  Pump  Station  Project  are 
being  delayed  pending  the  outcome  of  the  State  Water  Resources  Control  Board 
investigation  into  the  extent  of  San  Francisco's  water  rights  and  City's  right 
to  divert  more  water  than  required  for  domestic  use. 


In  May,  Transit  Power  used  4,526,800  kWh  of  ac  energy  for  rectification  to  dc 
motive  power,  up  from  4,263,820  kWh  for  the  same  month  in  1981,  indicative  of 
the  recent  addition  in  rectifier  substations.     On  May  13,   Transit  Power  took 

over  the  operation  of  Station  J  which  will  be  supervised  remotely  from  the 

power  control  center  at  Bryant  Substation. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Capacity 

Storage  in 
Acre  Feet  on 

Per  Cent 
pf 

Capacity 

Acre  Feet 

June  1,  1981 

June  1,  1982 

Hetch  Hetchy 

360,400 

323,390 

90 

318,467 

88 

Lake  Lloyd 

268,800 

235,277 

88 

259,494 

97 

Lake  Eleanor 

27,100 

27,113 

100 

24,379 

90 

656,300 

585,780 

89 

602,340 

92 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  was  increased  to 
approximately  160  mgd  for  the  month  of  May  by  the  use  of  San  Joaquin  Pipeline 
No.  3. 

Power  Production 

During  the  month  of  May,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  45.390,  62.223  and  109.614  million  kilowatthours 
respectively,   for  a  total  of  217.227  million  kilowatthours,  having  a  value 
in  excess  of  $9,000,000.     This  revenue  reflects  both  the  actual  sale  during 
the  month  of  some  56  million  kilowatthours  and  the  potential  sale  of  some  34 
million  kilowatthours  to  the  assigned  industrial  customers  at  market  rates. 
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MONTHLY    REPORT    OF   HAY  ACTIVITIES 


June    16,  1982 


SAN  FRANCISCO   WATER  DEPARTMENT 


TO:  General  Manager,   Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 


General  Information 


Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  May  amounted  to  24 . 9  billion  gallons,  or  83.6%  of  capacity, 
this  is  lower  than  the  25.9  billion  gallons  and  87-0%  of  capacity  at 
the  end  of  April.     For  the  Suburban  system  as  a' whole,   storage  amounted 
to  69.7  billion  gallons  and  89.6%  of  capacity  compared  to  72.8  billion 
gallons  and  93-6%  of  capacity  at  the  end  of  last  month... 


Water  Regulation 

One  of  the  primary  objectives  in  the  operational  planning  of  the 
water  supply  system  at  this  time  of  year  is  the  achievement  of  the 
proper  level  of  draw  down  of  the  reservoirs  to  provide  for  next 
winter's  anticipated  volume  of  runoff.     Due  to  the  unusually  high 
volume  of  runoff  this  past  winter,  all  of  the  reservoirs  are  nearly 
full.     This  may  pose  a  problem  in  our  ability  to  lower  Crystal  Springs 
Reservoir  to  a  safe  level  by  December  1,  1982  unless  water  is  used 
directly  from  this  source  without  filtration.     Since  we  have  made  a 
commitment  to  the  Board  of  Supervisors  that  we  would  only  use  this 
water  directly  under  emergency  conditions  because  of  its  high  asbestos 
content,  every  effort  will  be  made  to  restrict  its  use.     To  this  end 
the  output  from  San  Andreas  Filtration  Plant  has  been  increased  to  its 
maximum  and  regulation  is  being  performed  to  minimize  the  amount  of 
Hetch  Hetchy  water  being  supplied  to  Crystal  Springs  Reservoir.  A 
decision  as  to  whether  we  will  have  to  use  Crystal  Springs  water 
directly  despite  our  regulation  efforts  will  be  made  about 
August  1,  1982. 
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Water  Supply 


Hetch  Hetchy  water  import:  An  average  of  169.5  million  gallons 
per  day   ( MGD )   for  the  month  of  May. 

Sunol  Valley  Filtration  Plant  treated  80.7  MGD . 
San  Andreas  Filtration  Plant  treated  49.8  MGD. 


3.     Consumption  (MGD  average) 

May  1982  -  290.1) 
May  1981     -  281.1) 

May  1982  -  290.1) 
May  1976    -  333.6) 

12  months  preceding 

June  1,  1982  -  251.1) 
June  1,  1981     -  248.4) 


3.1  percent  more 
15.0  percent  less 

1.1  percent  more 


4.     Storage  (million  gallons)  as  of  June  1: 


1981 


1982 


Alameda  Div.    (Capacity  48,014') 
36,876  44,781 
Peninsula  Div.    (Capacity  29,783) 
16,433  24,920 
Total  (Maximum  Capacity  77,797) 
53,309  69,701 


Increase 
-  Decrease 


7,905 
8,487 
16,392 


%  Full 
Capacity 


93 


84 


90 


Vandalism  and 


rrespa: 


On   the   Peninsula  watershed  vandals   damaged   fencing  at  13 
locations  and  locks  were  stolen  from  gates  at   5  locations. 
Gates  were  damaged  at  Pilarcitos  and  Sawyer  Camp  Roads.  The 
cost  of  vandalism  repairs  was  $4,600.     A  total  of  90  trespassers 
were  evicted  during  the  month. 

On  the  Alameda  watershed  fencing  was  damaged  along  Marsh, 
Foothill  and  at  various  locations  along  Calaveras  Road.     A  speeding 
vehicle  tore  down  60  feet  of  fence  and  demolished  a  16-foot  wire 
gate  along  Calaveras  Road.     Vandals  in  a  large  truck  rammed  the 
metal  gate  at  the  entrance  to  Ranch  Road.     Twelve  "No  Trespassing" 
signs  were  replaced  in  the  Calaveras  Reservoir  area.     Repair  of 
vandalism  damage  amounted  to  $1,800.     A  total  of  195  trespassers 
were  evicted  during  the  month. 


Actual 
Estimated 
Increase/Decrease 
Increase/Decrease  (%) 


Net  Paying  Sales 

May  31 
"  -1982 

$3,^20,471 

3,473,135 

(52,664) 

(1.52) 


Year 
To  Date 

$37,494,186 

37,111,375 
382,811 

1.03 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises 
pay  in  May  all  royalties  or  percentage  of  revenue  through  April. 

Santa  Clara  Sand  and  Gravel  $  9,222.74 

Sunol  Golf  Course  10,483.17 
Crystal  Springs  Golf  Course  8,693.03 


-3- 


Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  11  vehicles. 

Vehicle  Accidents 

During  the  month  of  May  there  were  8  accidents,  6  of  which 
possibly  were  avoidable. 

Industrial  Accidents 

There  were  3  lost-time  injuries  in  May.     There  is  a  total  of 
23  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded  or 
undersize  piping 


Meter  Repairs 


May 
1982 


Fiscal  Year 
1981-82 


240 


2,106 


CDD  -  all  sizes 


Peninsula  (inspected  and 
repaired  as  needed) 


May 
1982 

15^ 


Fiscal  Year 
1981-82 

1,581 


12 


137 


Flushing 

Flushing  was  conducted  in  the  Sutro  Reservoir  zone  in  the  areas 

bounded  by  Lombard  on  the  north,  Polk  on  the  east,  Pine  on  the  south 
and  Van  Ness  on  the  west. 

May  Fiscal  Year 

1982  1981-82 


Mains  (all  sizes),  lineal  feet  41,300 


902,500 
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M   I    N    U    T    E  £ 
PUBLIC   UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 


Room  282,  City  Hall 
2:00  P.M. 

June  22,  1982 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Nancy  C.   Lenvin,  Vice  President 
Peter  McCrea 
John  M.  Sanger 
Thomas  Hsieh 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Administration 


Municipal  Railway 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Richard 


Sklar 


GENERAL  MANAGER 


Romaine  A.  Smith 


SECRETARY 


82-127 


Call    to  Order:      2:57  P.M. 

Present:     President  H.   Welton  Flynn,  Commissioner  John  M .  Sanger, 
Commissioner  Thomas  Hsieh 

Vice  President  Nancy  C.   Lenvin  arrived   3:25  P.M. 
Absent:       Commissioner  Peter  McCrea 

The  minutes  of  the  regular  meeting  of  June  8,   1982  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0251       A     Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway  totallinq 
$256,394.35.  y 

Votes:     Ayes  -  Flynn,   Sanger,  Hsieh 

On  motion  of  Sanger,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0252       A     Approving  Revolving  Fund  payments  made  by  the  General 
Claims  Agent  totalling  $22,565.55  for  settlement  of 
claims  against  the  Municipal  Railway  in  the  month  of 
May,  1982. 

Votes:     Ayes  -  Flynn,   Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0253      A    Approving  compromise  and  collection  of  damage  claims 
which  the  Municipal  Railway  has  against  miscellaneous 
debtors  in  the  amount  of  $12,951.36,   for  the  month 
of  May,  1982. 

Votes:     Ayes  -  Flynn,   Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0254       E     Approving  the  plans  as  prepared  by  staff,   and  authorizing 
Bid  Call  under  Water  Department  Contract  No.   1833  -  6-inch 
Ductile  Iron  Main  Installation  in  42nd  and  43rd  Avenues 
between  Clement  Street  and  Point  Lobos  Avenue,  estimated 
to  cost  $110,200. 

Votes:     Ayes  -  Flynn,   Sanger,  Hsieh 


82-128 


On  motion  of  Sanger,    seconded  by  Hsieh, 
the   following  resolution  was  adopted: 

E     Awarding  San  Francisco  Water  Department  Contract  No. 

1835R  -  8-Inch  Ductile  Iron  Main  Installation  in  California 
Street,   Drumm  to  Davis  Streets  and  Sansome  Street  to 
Grant  Avenue,   in  the  net  amount  of  $161,800  to  P  &  J 
Utility  Co.,  Vellejo,  California. 

Votes:     Ayes  -  Flynn,   Sanger,  Hsieh 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

EC  Approving  the  plans  and  specifications  as  prepared  by  staff, 
and  authorizing  Bid  Call  under  Bureau  of  Energy  Conser- 
vation Contract  No.   002,   Lighting  Improvement  and 
Energy  Conservation  Project,  City  Hall,  City  Hall  Annex, 
Hall  of  Justice,  Main  Public  Library,   estimated  to  cost 
$180,000. 

Votes:     Ayes  -  Flynn,   Sanger,  Hsieh 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0257       F     Requesting  the  Controller  to  transfer  $80,000  in  funds 
to  cover  the  Municipal  Railway's  current  services  for 
the  remainder  of  fiscal  year  1981/82. 

Votes:     Ayes  -  Flynn,   Sanger,  Hsieh 
Vice  President  Nancy  C.   Lenvin  arrived  at  3:25  P.M. 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0258       M     Approving  the  rerouting  of  Line  25-SAN  BRUNO  from  Velasco 
Avenue  to  Geneva  Avenue  between  Schwerin  and  Santos 
Streets,   and  requesting  the  Board  of  Supervisors  under 
Section  3.595  of  the  City  Charter,   to  not  disapprove 
the  partial  discontinuance  of  service  on  Line  25-SAN 
BRUNO . 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 
Commissioner  Hsieh  excused  at  3:30  P.M. 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0259       M     Declaring  one  Presidents'   Conference  Car,  valued  at 

$2,000,   and  one  hundred  feet  of  streetcar  rail,  valued 
at  $78,   surplus  to  the  needs  of  the  Municipal  Railway, 
and  therefore  can  be  donated  to  the  California  Department 
of  Parks  and  Recreation,   and  requesting  the  Board  of 
Supervisors  to  concur  in  this  declaration. 

Votes:     Ayes  -  Flynn,   Lenvin,  Sanger 

Commissioner  Hsieh  returned  at  3:32  P.M. 


82-129 


On  motion  of  Sanger,    seconded  by  Lenvin, 
the   following  resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 
1819,   Relocation  of  Sunset  Supply  Line  at  Colma  Creek, 
San  Mateo  County,    in  the  amount  of  $144,825  to  the  second 
low  bidder,  Pat  Kennelly  Construction,   Colma,  California. 

Votes:     Ayes  -  Flynn,   Lenvin,  Sanger 
Noes  -  Hsieh 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No.  1830, 
8-Inch  Ductile  Iron  Main  Installation  in  Grant  Avenue 
Between  O'Farrell  and  Sutter  Streets,    in  the  net  amount 
of  $128,920  to  the  lowest  bidder,  W.   J.   Gaffney,  Inc., 
San  Francisco,  California. 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Rejecting  all  bids  received  under  Hetch  Hetchy  Contract 
No.   672,   Painting  of  the  Interior  of  Kirkwood  Powerhouse, 
and  authorizing  the  readvertising  for  bids  under  Hetch 
Hetchy  Contract  No.  672R. 

Votes:     Ayes  -  Flynn,   Lenvin,  Sanger 
Noes  -  Hsieh 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  the  acquisition  of  property  from  Pacific  Gas  and 
Electric  Company  in  the  amount  of  $560,707,  authorizing 
the  Director  of  Property  to  proceed  with  the  execution 
of  necessary  documents  to  effect  the  acquisition,  and 
recommending  to  the  Board  of  Supervisors  to  approve  the 
acquisition  as  a  major  step  toward  the  improvement  of 
mass  transit  in  the  City  and  County  of  San  Francisco. 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Authorizing  Hetch  Hetchy  to  work  order  the  Municipal 
Railway  to  perform  a  Study  and  Implementation  of  a 
Systemwide  Transit  Power  Operations  and  Maintenance 
Work  Program,   and  requesting  the  Controller  to  transfer 
$225,000  to  provide  the  necessary  funding. 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 


82-130 


On  motion   of  Sanger,    seconded  by  Lenvin, 
the   following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  and  execute  a  contract  with  The  Pitometer 
Associates  to  conduct  water  waste  survey  and  network 
analysis,   the  total  cost  not  to  exceed  $50,000.00. 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  amendment  to  Resolution  No.    82-0124,  regarding 
methodology  for  allocating  Golden  Gate  Bridge,  Highway 
and  Transportation  District  net  services  deficits  to  the 
counties  provided  transit  service. 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of  Supervi 
that  the  position  of  Class  9186  -  General  Manager, 
Municipal  Railway,   be  filled  immediately. 

Votes:     Ayes  -  Flynn,   Lenvin,    Sanger,  Hsieh 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Authorizing  the  execution  of  a  revised  Water  Department 
agricultural  lease  of  25  acres  of  Water  Department  land 
located  in  Alameda  County  to  Sunol  Nurseries,  Inc., 
d.b.a.   Sunol  Christmas  Tree  Farm. 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 


On  Motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  contract  for  paratransit  services  for  the 
period  July  1,  1982  to  June  30,  1983  --  Van  service 
in  the  amount  of  $904,542. 

Votes:     Ayes   -  Flynn,  Lenvin,  Hsieh 
Noes  -  Sanger 

On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  contract  for  paratransit  services  for  the 
period  July  1,   1982  to  June  30,   1983  —  Taxi  service 
in  the  amcunt  of  $541,770. 

Votes:     Ayes    -  Flynn,   Lenvin,  Hsieh 
Noes  -  Sanger 


82-131 


On  motion  of  Lenvin,    seconded  by  Hsieh, 
the   following  resolution  was  adopted: 

82-0271       A     Approving  contracts   for  paratransit  services   for  the 

period  July  1,  1982  to  June  30,  1983  --  Broker  services 
in  the  amount  of  $95,954. 

Votes:     Ayes  -  Flynn,   Lenvin,  Hsieh 
Noes  -  Sanger 

On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0272       GO  Approving  the  appointment  made  by  the  General  Manager 
of  Public  Utilities,   of  Larry  Magma  as  Manager, 
Bureau  of  Management  Information  Systems,  Public 
Utilities  Commission. 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 

On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0273       A     Approving  the  design  and  suggested  pricing  policy  for 
the  sale  of  the  Municipal  Railway's  new  multi-color 
transit  maps  and  authorizing  the  General  Manager  of 
Public  Utilities,   to  proceed  with  the  necessary  actions 
for  its  distribution. 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

F     Authorizing  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,   to  apply  for,   accept,  and 
expend  $35,000  of  UMTA  Section  6  capital  assistance  to 
test  and  evaluate  a  light  rail  vehicle  wheelchair  lift 
in  non-revenue  service. 

Votes:     Ayes  -  Flynn,   Lenvin,    Sanger,  Hsieh 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

********** 

Connunic ations 

"s.   Romaine  A.  Smith,   Secretary,   read  two  letters  from  the 
Clerk  of  the  Board  of  Supervisors  requestina  comments  on 
proposed  Charter  Amendments.     The  subject  of  the  first  letter 
was:  Charter  Amendment   (first  draft)   amending  section  8.102 
of  the  Charter  relating  to  absence  from  the  State  of  officers 
of  the  City  and  County.     The  second  subject  was:  Charter 
Amendment   (first  draft)   amending  section  3.598  to  provide  that 
no  Municipal  Railway  rate  increase  shall  go  into  effect  until 
aDproved  by  a  vote  of  the  people. 

Commissioner  Sanger  moved  to  support  the  amendment  regarding 
absence  from  the  State  and  to  oppose  the  amendment  which  would 
require  a  vote  of  the  peonle  to  increase  Municipal  Railway 
fares.     Commissioner  Hsieh  seconded.     The  motion  passed, 
pending  presentation  to  the  .Mayor  by  President  Flynn. 
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Resolution   No.    82-0251    -    Requesting    the   Controller    to  draw 
warrants    in   payment   of   claims   against    the    Municipal  Railway. 

President   Flynn  commented   that   the   file    for  one  of   the  claims 
proposed   for   settlement   indicates   that  the  driver   had   23  accidents 
within  a   3-1/2  year   period.      Under   action   taken,    the   report  shows 
that  this  accident  was  discussed  with  his  supervisor.  President 
Flynn  said  that  this  is  unacceptable. 

Mr.   Sklar  replied  that  last  Fall  staff  tried  to  move  for  immediate 
discharge  of  drivers  with  excessive  accident  records.     All  we  were 
successful  in  doing  is  implementing  a  retraining  program. 
Subsequent  accidents  can  result  in  dismissal.     We  are  only 
a  few  months  into  the  program  at  this  time. 

*************** 

Item  No.  8  -  Regarding  weekend  service  reductions  on  line  21-Hayes, 
26-Valencia,   31-Balboa  and  71-Haight  Noriega. 

Commissioner  Sanger  questioned  the  meaning  of  service  parallel  to 
Muni  Metro  lines.     He  requested  data  on  installing  a  switch  at 
Van  Ness  and  Market  Streets  to  allow  the  8-Market  to  turn  around 
at  that  point.      If  this  switch  were  installed  service  east  of 
Van  Ness  could  be  discontinued  on  weekends  when  Metro  weekend 
service  begins. 

This  item  was  continued  to  the  next  meeting. 

*************** 

Commissioner  Lenvin  arrived  at  3:25  P.M. 

Resolution  No.    82-0259  -  Declaring  one  Presidents'   Conference  Car 
and  100   feet  of  streetcar   rail  surplus,   and  donating  them  to  the 
California  Department  of  Parks  and  Recreation. 

Ms.   Smith,   Secretary,   informed  the  Commission  that  the  State  was 
unable  to  pay  transportation  and  other  costs  at  this  time  and  had 
therefore  requested  that  this  matter  be  continued  until  funding 
was  available. 

Commissioner  Hsieh  was  excused  at  3:30  P.M. 

Resolution  No.    82-0259  was  adopted  with  the  understanding  that  the 
State  may  not  be  able  to  obtain  the  necessary  funding  to  accept 
this  donation. 

Commissioner  Hsieh  returned  at  3:32  P.M. 

*************** 

Resolution  No.   82-0260  -  Awarding  Water  Department  Contract  No. 
1819   to  the  second  low  bidder,   Pat  Kennelly  Construction. 

Mr.   Anthony  de  Alcuaz ,  Attorney  representing  Power  Anderson  Inc., 
the  low  bidder,   stated  that  Power  Anderson  acknowledges  that  an 
error  was  made  in  the  bidding  process.     Certain  materials  relating 
to  minority  hiring  were  not  included.     Efforts  were  made  later  to" 
try  to  correct  the  situation.     He  requested  that  the  contract  be 
rebid . 
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In    response    to   questions   by   the    Commission,    Mr.    McMorri s  Dow, 
Utilities   General   Counsel,    stated   that   the   Commission   is  compelled 
to  reject   thr>   low  bid. 

Commissioner  Ilsieh  commented  that  anyone  could  make  a  mistake. 
This  mistake  does  not  appear  to  be  deliberate. 

On  the  question,  Commissioners  Flynn,  Lenvin  and  Sanger  voted  "aye" 
Commissioner  Hsieh  voted  "no". 

*************** 

Resolution  No.    82-0261  -  Awardinq  Water  Department  Contract 
No.  1830. 

Commissioner  Sanger  asked  why  staff  was  recommending  award  to  the 
second  lowest  bidder.     Mr.   George  Newkirk,   Director,  MBE/Contract 
Compliance,   stated  that  the  apparent  low  bidder,  W.J.  Gaffney, 
Inc.,  did  not  meet  the  Minority  Business  Enterprise  goal,  nor 
did  he  make  a  good  faith  effort  to  do  so.     He  only  contacted  one 
subcontractor.     He  did  not  attend  the  pre  bid  meeting  nor  request 
a ^ list  of  minority  sub  contractors.     He  bid  the  job  listing  one 
minority  subcontractor  for  2  percent  of  the  total  contract  amount. 
The  MBE  goal  for  this  contract  is   15  percent.     The  second  lowest 
bidder  has  17  percent      minority  participation .     In  the  bid  document 
Gaffney  stated  that  he  would  attempt  to  meet  a  MBE  goal  of  25 
percent.     In  addition  he  did  not  submit  Forms   3  and  4  certifying 
minority  participation,  which  are  due  within  5  days  after  the  bid 
openinq . 

Mr.   Bill  Gaffney,  President,  W.   J.  Gaffney,   Inc.,   stated  that  he 
is  trying  to  comply  with  the  Commission's  requirements. 

Commissioner  Sanger  said  that  contracts  have  been  awarded  to  this 
firm  in  the  past  without  any  subcontractors  because  Gaffney  did 
all  of  the  work  with  his  own  forces.     How,   that  he  is  proposing 
to  use  a  minority  subcontractor  staff  is  recommendinq  that  the 
bid  be  rejected  because  he  didn't  meet  the  MBE  goal, "when  in  fact, 
he  has  gone  from  zero  percent  to  2  percent. 

Commissioner  Lenvin  moved  to  award  this  contract  to  W.  J.  Gaffney, 
Inc.,   Commissioner  Sanger  seconded,   and  the  resolution  was  adopted. 

*************** 

Resolution  No.    82-0269  -  Approving  paratransit  van  service  for 
July  1,   1932  to  June  30,  1933. 

Commissioner  Lenvin  questioned  why  the  contract  is  for  1  year  when 
we  intend  to  circulate  a  request  for  proposals  to  provide  service 
beginning  January,   1933.     Mr.  Tom  Jordan,  Director  of  Special 
Projects  replied  that  the  Metropolitan  Transportation  Commission 
requires  that  the  term  of  the  contract  cover  the  funding  period. 

Commissioner  Lenvin  commented  that  the  terms  and  conditions  of 
the  Request  For  Proposals  may  be  different  from  this  contract  and 
award  would  be  based  upon  the  lowest  qualified  bidder.     Staff  was 
directed  to  develop  the  Request  For  Proposals  and  submit  it  to  the 
Commission  for  approval  to  circulate  as  soon  as  possible. 

Commissioner  Lenvin  moved  approval  of  the  contract  with  amendments 
adding  anpropriate  termination  and  disclosure  language  providing 
maximum  flexibility  to  the  City. 

*************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  EXECUTIVE   SESSION:      4:40  P.M. 


ROMAINE  A  SMITH 
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Secretary 


PTTBLTC    UTILITIES  COMMISSION 

CITY   AND   COUNTY   OF   SAN  FRANCISCO 

Resolution   No.        82-0251  MR 


6-22-82 


RESOLVED,   That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,   and  the  City  Attorney,   this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


ACDT.  NO. 
&  Prayer 


Non-Litigated  Settlements 
None 

Litigated  Settlements 


Accident 
Date 


PI/ 
PD 


Settlement 


Pauline  Chow 


79  B  2518-1 
$100,000.00 


2-7  6-19-80 


A  $*60,000.00 


Paul  Carboni  aka 
Paul  Corbani  and 
Robert  Wu 


79  C  0083-1 
$250,000.00 
79  C  0083-2 
$344.35 


1-3  11-16-79) 
) 

1-3  11-16-79) 
) 


A($65,000.00) 

B($  344.35) 

*65,344.35 


Margot  Gosse 


79  T  1592-1 
$100,000.00 


1-7+        6-  9-80 


16,000.00 


Arpine  A.  Hovnanian 


78  C  0318-6 
$50,000.00 


2-7+    '  3-27-79 


*20,000.00 


Ruth  Kaasa 


78  S  0481-1 
$250,000.00 


27-1  3-28-79 


17,500.00 


Maxine  Mason  aka 
Maxine  V.  Mason 


78  T  0841-1 
$25,000.00 


2-7  1-10-79 


6,000.00 


Freda  Mend  1  in 


80  S  6068-1 
$250,000.00 


2-7+  8-14-80 


*45,000.00 


Carolyn  Sonfield 


79  B  2553-1 
$15,000.00 


1-3  6-24-80 


A($2,548.69) 
B($2,451.31) 

5,000.00 


Karen  Vanderford 

and 
Louis  Gomez 


78  C  0112-5 
$22,500.00 
78  C  0112-4 
$22,500.00 


5-4  9-18-78)  A 

) 

5-4  9-18-78)  A 

) 


18,000.00 


CONT'D 


8c    TPir        e  ir 


Settlement 


Judgment 


Res.    No.  82-0251-MR 


6-22-S2 


Myrna  Simon  aka 
Myrna  Marie  Simon 


76  B  0897-15 
$75,000.00 


15-3  12-  7-76  A  $  3,550.00 


$256,394.35 


Total  Settlements:  (12) 


♦Excess  of  $37,500.00    Index     560946    Sub-object     1450    $  77,844.35 

Index    560946    Sub-object     1450  $178,550.00 

$256,394.35 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its^meetia^,  of  June  22,  1982. 


Romaine  A.  Smith,  Secretary 


6-22-82 


CITY  AND  COUNTY  OF  GAN  FRANCISCO 

RESOLUTION  No.  82-0252 


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.  77-0184,  adopted  April  12, 
1977,  payment  of  claims  in  the  amount  of  $22,565.55,  made 
by  the  Municipal  Railway,  month  of  May,  1982,  per  Revolving 
Fund  Direct  Payment  Nos,:    CL0140,  CL0142  and  Direct  Payment 
Nos.:    CL0131  and  CL0132. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     2  2 1982 

at  its  meeting  of  —  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


82-0253 


RESOLVED,    That  this  Commission  on 
the  recommendation  of  the  General  Manager  of 
Public  Utilities,   Department  Managers,  and 
the  City  Attorney,   hereby  approves  compromise 
settlements,  month  of  May,   1982,   total  amount 
billed:    $756.64,   total  Compromise  settlements: 
$506.64;   and  approves  collections,  month  of 
May,    1982,   amount  of  $12,951.36,   for  payment 
of  damage  claims  which  the  Municipal  Railway 
has  against  miscellaneous  debtors,   per  lists 
dated  June  1,  1982. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE    2  21982 


at  its  meeting  ) . 


~V — •  7)  I)  / 

Secretary,  Public  unufia  C9mmitaon 


CITV  AND   COUNTV  OF   SAN  FRANCISCO 


RESOLUTION  No 


82-0254 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has 
been  determined  by  the  Department  of  City  Planning  to  be  categorically 
exempt  as  a  Class  Kb)  project  under  the  State  Guidelines  implementing 
the  California  Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifi- 
cations as  prepared  and  recommended  by  staff,   and  hereby  authorizes 
Pid  Call  as  follows: 

Water  Department  Contract  No.   1833  -  6-Inch  Ductile  Iron  Main  Instal- 
lation in  42nd  and  43rd  Avenues  between  Clement  Street  and  Point  Lobos 
Avenue . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    'JUNE  A  2  2  198? 


Secretary]  Public  U tiTittirtfommission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND   COUNTY   OF   SAN  FRANCISCO 

RESOLUTION  No  8Z""*025S 


RESOLVED,  That  this  Commission  hereby 
awards  San  Francisco  Water  Department  Contract 
No.   1835R  -  8-Inch  Ductile  Iron  Main  Installation 
in  California  Street,  Drumm  to  Davis  Streets  and 
Sansome  Street  to  Grant  Avenue  in  the  net  amount 
of  $161,800  to  P  &  J  Utility  Co.,   523  Branciforte 
Street,  Vallejo,  California  94590  as  the  lowest 
regular  and  responsible  bidder,  and  rejects  all 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JUNE 


21982 


Secretary,  Public  Utilities  Commtssion 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


TILIT.ES  COMM.* 

SAN  FRANCISCO 

82-0256 


RESOLUTION  No. 


WHEREAS ,   Under  Bureau  of  Energy  Conservation  Contract 
No.   002,   design  and  installation  of  energy  conservation  lighting 
retrofit  systems  will  be  performed  for  four  municipal  facilities; 
and 

WHEREAS,   The  Department  of  City  Planning  has  determined 
this  project  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  and  State  Guidelines  under  Classes 
1    (a)    and  2;  and 

WHEREAS,  The  Landmarks  Preservation  Advisory  Board  has 
determined  this  project  to  have  no  affect  on  the  histor ic/archi- 
tectual  integrity  of  the  municipal  facilities;   now,  therefore 
be  it 

RESOLVED,   That  this  Commission  approves  the  plans  and 
specifications  as  prepared  by  staff,   and  hereby  authorizes  bid 
call  for  Bureau  of  Energy  Conservation  Contract  No.   002,  Lighting 
Improvement  and  Energy  Conservation  Project,   City  Hall,   City  Hall 
Annex,   Hall  of  Justice,  Main  Public  Library. 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  or  IAN  FRANCISCO 

RESOLUTION  No 


WHEREAS ,    During  FY  81/82  the  Municipal  Railway  has  experienced 
unanticipated  higher  level  of  expenditure  in  current  services, 
than  budgeted;  and 

WHEREAS,    Based  on  current  date  of  expenditure  it  has  been 
determined  that  an  additional  $80,000  is  needed  to  meet  current 
services  thru  June  30,    1982;  and 

WHEREAS,    Savings  have  accrued  in  other  contractual  services 
which  will  cover  the  shortage  of  funds  in  current  services; 
therefore,    be  it 

RESOLVED,   That  this  Commission  hereby  request  the  Controller 
a  transfer  of  funds  from:     31-001-109  Other  Contractual  Services 
$80,000  to  31-001-120  Other  Services  in  order  to  meet  current 
service  for  the  remainder  of  FY  81/82. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

h  'June    2  2i9a?        r\  n 

at  its  meeting  of  _________________ — — _  f-jp.  =  f  ^  / 


Secretary,  Public  Utilities  Commkticm 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.* 


WHEREAS,  The  staff  of  the  Municipal  Railway  have  met  with  community 
residents  to  discuss  the  rerouting  of  line  25-SAN  BRUNO;  and 

WHEREAS,  The  San  Mateo  County  Transit  District,  SamTrans,  has  agreed 
to  extend  their  line  24-B  to  Brookdale  and  Blythedale  Avenues  in  San 
Francisco;  and 

WHEREAS,  SamTrans  has  further  agreed  to  accept  MUNI's  monthly  passes 
for  travel  on  line  24-B;  and 

WHEREAS,  The  proposed  routing  improves  the  operating  characteristics 
of  line  25-SAN  BRUNO,  improves  overall  service  to  the  Bayshore/Vi si tacion 
Valley  community  and  retains  service  to  the  major  generators  on  the 
existing  25-line  as  implemented  in  August,  1979;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  does,  hereby,  authorize  the  Municipal 
Railway  to  discontinue  service  on  motor  coach  line  25-SAN  BRUNO  between 
Schwerin  Street  at  Sunnydale  Avenue  and  the  southern  terminus  of  the 
route;  and,  be  it  further 

RESOLVED,  That  this  Commission  does,  hereby,  authorize  the  Municipal 
Railway  to  operate  the  25-SAN  BRUNO  motor  coach  route  on  the  existing 
route  to  Schwerin  Street  and  Sunnydale  Avenue  and,  thence,  via  Schwerin, 
Geneva,  Santos,  and  Sunnydale  to  John  Mc  Laren  School,  arid  return;  and 
be  it  further 

RESOLVED,  That  this  Commission  does,  hereby,  authorize  the  timely 
implementation  of  this  change,  but  not  earlier  than  that  date  on  which 
the  San  Mateo  County  Transit  District  has  complied  with  the  agreements 
cited  above;  and  be  it  further 

RESOLVED,  That  this  Commission  respectfully  requests  the  Board  of 
Supervisors,  in  accordance  with  Section  3.595  of  the  City  Charter,  to 
not  disapprove  the  partial  discontinuance  of  service  on  line 
25-SAN  BRUNO. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     2  2  1982 

at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 


RESOLUTION  No. 


WHEREAS,  The  State  of  California,  Department  of  Parks  and  Recreation, 
has  created  an  Urban  State  Park  at  Candlestick  Point,  San  Francisco;  and 

WHEREAS,  The  State  of  California,  Department  of  Parks  and  Recreation, 
has  requested  that  the  City  and  County  of  San  Francisco  donate  one  Presi- 
dents* Conference  Car  (PCC)  and  one  hundred  feet  of  streetcar-type  rail  to 
the  California  Department  of  Parks  and  Recreation  for  display  purposes  at 
Candlestick  Point  Recreation  Area;  and 

WHEREAS,  One  Presidents'  Conference  Car  and  one  hundred  feet  of  rail  are 
no  longer  required  for  revenue  service  by  the  San  Francisco  Municipal  Rail- 
way; and 

WHEREAS ,  The  State  of  California,  Department  of  Parks  and  Recreation, 
will  at  its  own  expense,  remove  one  Presidents'  Conference  Car  and  one 
hundred  feet  of  rail  from  City  property  and  with  no  property  damage  or  per- 
sonal liability  to  the  City  or  its  officers  or  employees;  now,  therefore,  be 


it 


RESOLVED,  That  this  Commission  declares  one  Presidents'  Conference  Car, 
valued  at  two  thousand  dollars,  and  one  hundred  feet  of  streetcar  rail,  valued 
at  seventy-eight  dollars,  surplus  to  the  needs  of  the  Municipal  Railway  and 
can  be  donated  to  the  State  of  California,  Department  of  Parks  and  Recreation; 
and  be  it  further 

RESOLVED,  That  this  Commission  urges  the  Board  of  Supervisors  to  concur 
in  the  declaration  that  one  Presidents'  Conference  Car  and  one  hundred  feet 
of  streetcar  rail  are  surplus  to  the  needs  of  the  Municipal  Railway  and  can 
be  donated  to  the  State  of  California,  Department  of  Parks  and  Recreation. 


I  hereby  certify  that  the  foregoing  resolution  J^j^^Ptc^^>t^$£k',c  ^ti\ 
at  its  meeting  of  . 


Secretary,  Public  Utilities  Commission 


CIXV  AND  COUNTY   OR   SAN  FRANCISCO 

RESOLUTION  NO  82-0260 


WHEREAS,  Under  San  Francisco  Water  Department  Contract 
No.   1819,  Relocation  of  Sunset  Supply  Line  at  Colma  Creek,  San 
Mateo  County,  bids  were  received  and  opened  publicly  on  June  3, 
1982;  and 

WHEREAS,  This  Commission's  MBE/Contract  Compliance 
Director  determined  that  the  low  bidder,  Power-Anderson,  Inc. 
did  not  fulfill  the  requirements  of  the  City  and  County  of 
San  Francisco's  Minority  Business  Enterprise  Program;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San 
Francisco  Water  Department  Contract  No.  1819,  Relocation  of  Sunset 
Supply  Line  at  Colma  Creek,  San  Mateo  County,  in  the  amount  of 
$144,825.00  to  the  second  low  bidder,  Pat  Kennelly  Construction, 
197  "A"  San  Pedro  Road,  Colma,  CA.   94014,  and  rejects  the  low  bid 
and  all  other  bids. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   '     JUNE      2  2  1982 


PUBLIC    UTILITIES  COMMISSION 


RESOLUTION  NO 


82-"™ 


RESOLVED,  That  this  Commission  hereby  awards 
San  Francisco  Water  Department  Contract  No.  1830  - 
8-Inch  Ductile  Iron  Main  Installation  in  Grant  Avenue 
between  O'Farrell  and  Sutter  Streets  in  the  net  amount 
of  $128,920  to  W.  J.  Gaffney,  Inc.,  696  Pennsylvania 
Avenue,  San  Francisco,  California  94107  as  the  lowest 
regular  and  responsible  bidder,  and  rejects  all  other 
bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  *  JUNE 


Secretary,  Public  Utiliti 


tties  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITV  AND  COUNTY    OF  SAN  FRANCISCO 


RESOLUTION  NO._S* 


82-0262 


WHEREAS,   under  Hetchy  Hetchy  Contract  No.   6  72, 
Painting  of  the  Interior  of  Kirkwood  Powerhouse  is  to  be 
performed;  and 

WHEREAS  bids  for  this  work,  were  received  and  opened 
publicly  on  June  10,   19  82;  and 

WHEREAS  the  Utilities  General  Counsel  has  recommended 
that  all  bids  be  rejected  and  the  contract  be  rebid;  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids 
for  Hetch  Hetchy  Contract  No.   6  72,   Kirkwood  Powerhouse, 
Interior  Painting;   and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
readvertising  of  the  contract  as  Hetch  Hetchy  Contract  No. 
672R. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  Public  Utilities  Commission 

JUNE     2  2  1982 


at  its  meeting  of. . 


Secretary  and  Assistant  General  Manager 


PUBLIC    UTILITIES  COMMISSION 

C I  TV  AND  COUNTY  OF"   BAN  rRANCISCO 


RESOLUTION  No  82-0263 


WHEREAS ,  The  Transit  Power  Improvement  Program  of  Hetch  Hetchy 
Water  and  Power  for  the  San  Francisco  Municipal  Railway  includes 
the  acquisition  of  new  electrical  substation  facilities;  and 

WHEREAS,  This  Commission  by  Resolution  No.   79-0426,  adopted 
on  October  23,  1979,  approved  a  Letter  of  Intent  with  PGandE  for 
the  acquisition  of  the  existing  buildings  and  land  at  PGandE 
Stations  F  (Marina)  and  N  for  City  substation  equipment  installation 
and  operation;  and 

WHEREAS,  The  acquisition  was  approved  as  conforming  to  the 
Master  Plan  by  the  Department  of  City  Planning  and,  after  initial 
evaluation  of  Project  Environmental  Review  Process,  the  Department 
of  City  Planning  filed  a  "negative  declaration"  on  August  27,  1981; 
and 

WHEREAS,  The  Director  of  Property  has  a  written  offer  on  file 
from  Pacific  Gas  and  Electric  Company,  to  sell  and  convey  said 
property  to  the  City  for  Five  Hundred-Sixty  Thousand,  Seven  Hundred- 
Seven  and  No/100  Dollars  ($560,707.00);  and 

WHEREAS,  The  Director  of  Property  has  approved  the  acquisition 
price  of  Five  Hundred-Sixty  Thousand,  Seven  Hundred-Seven  and  No/100 
Dollars  ($560,707.00);  and 

WHEREAS,  These  funds  will  be  available  in  Appropriation 
No.   32-00-00-33-701-336131-1001-001-01;  and 

WHEREAS,  The  acquisition  of  this  property  is  necessary  for  the 
fulfillment  of  the  Power  Improvement  Program;  and 

WHEREAS,  The  approval  for  acquisition  of  this  property  has  been 
received  from  the  Urban  Mass  Transportation  Administration;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  acquisition  of  this 
property  from  Pacific  Gas  and  Electric  Company  for  the  sum  of 
Five  Hundred-Sixty  Thousand,  Seven  Hundred-Seven  and  No/100  Dollars 
($560,707.00);  and,  be  it  further 

RESOLVED,  That  the  Director  of  Property  is  hereby  authorized 
to  proceed  with  the  necessary  preparation  of  documents  to  effect 
the  acquisition  of  the  property  and,  be  it  further 

RESOLVED,  That  this  Commission  recommends  that  the  Board  of 
Supervisors  approve  the  acquisition  of  this  property  under  the  terms 
stated  above  as  a  major  step  toward  the  improvement  of  mass  transit 
in  the  City  and  County  of  San  Francisco. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 


RESOLUTION  No 


WHEREAS,  The  new  Muni  Metro  and  other  Municipal  Railway  transit 
expansion  projects  have  created  new  responsibilities  and  problems  for 
the  Transit  Power  Division  of  Hetch  Hetchy  Water  and  Power;  and 

WHEREAS,  These  problems  and  the  alternatives  to  their  solution 
need  to  be  identified  in  order  to  set  new  goals  and  objectives  and  to 
establish  new  work  programs;  and 

WHEREAS,  The  Municipal  Railway,  with  its  available  qualified 
personnel,   is  best  able  to  undertake  such  assignment;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  Hetch  Hetchy 
to  work  order  the  Municipal  Railway  to  perform  a  Study  and  Implementation 
of  a  Systemwide  Transit  Power  Operations  and  Maintenance  Work  Program; 
and,  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  be 
authorized  to  request  the  Controller  to  transfer  $225,000  from  Appropriation 
No.    32-00-00-33-001-336222-2020-227-01  -  Facilities  Maintenance-Unallocated 
to  Appropriation  No.   32-00-00-33-001-336222-2020-352-01  to  provide  the 
necessary  funding. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     2  2 1982 

at  its  meeting  of  —  


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  PRANCISCO 


RESOLUTION  No 


WHEREAS,  The  Commission  under  Resolution 
82-0143  authorized  the  Water  Department  to  advertise 
and  circulate  a  Request  for  Proposal  for  consultant 
assistance  in  conducting  water  waste  survey  analysis, 
and 


WHEREAS,  Only  one  proposal  was  received 
from  The  Pitometer  Associates;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes 
the  General  Manager  of  Public  Utilities  to  negotiate 
and  execute  a  contract  with  The  Pitometer  Associates 
to  conduct  water  waste  survey  and  network  analysis  at 
a  total  payment  for  all  services  not  to  exceed 
$50,000.00. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  ____   Ml  2  2  1982, 


Secretary,  Public  Utilii 


RESOLUTION 


WHEREAS,   The  PUC  in  Resolution  8 2-0  1 24  concurred, with  two 
exceptions, with  the  methodology  proposed  by  the  Golden  Gate 
Bridge  Highway  and  Transportation  District    (GGBH&TD)  for 
allocating  net  service  deficits  to  counties  provided  transit 
service;  and 

WHEREAS,   The  GGBH&TD  finds  one  of  those  exceptions  unaccep- 
table for  legal  reasons;  and 

WHEREAS,  PUC  staff  has  developed  an  alternative  recommendation 
based  on  consultation  with  GGBH&TD  staff;   now,    therefore,   be  it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby  amends 
the  second  condition  listed  in  PUC  Resolution   82-0124  to  read: 


2.     that  any  surpluses  generated  in  any  year  by  a 
County  or     City  and  County  be  credited  to  a 
fund  reserved  in  its  name  which  shall  be 
utilized  to  offset  net  service  deficits  of  that 
County  or  City  and  County  in  future  years  to 
the  extent  legally  allowable,   except  that  at 
any  time  that  the  funds  reserved  in  the  name 
of  any  County  or  City  and  County  shall  exceed  the 
estimated  net  service  deficits  to  which  the 
reserved  funds  could  be  applied  for  the  succeeding 
three  years,   then  the  GGBH&TD  shall  make  the 
funds  available  for  any  transit  service  or  pro- 
ject within  the  County  or  City  and  County 
approved  by  and  deemed  to  have  regional  benefit 
by  both  the  transit  agency  of  the  County  or  City 
and  County  and  the  GGBH&TD. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  *      JUNE  2  2  1982/?  r~f\  ff  / 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

RESOLUTION  No.  92  0«O^^ 


WHEREAS ,   The  Municipal  Railway's  General  Manager  will  retire 
on  June  30,    1982  with  unused  sick  leave  credits  on  one-hundred 
sixty    (160)   days  for  which  he  is  entitled  to  compensation;  and 

WHEREAS,   Normally  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  unused  sick  leave  credits  cannot  be 
made  until  such  payment  has  been  recovered  from  appropriations 
made  for  personal  services,    except  where  department  requirements 
are  such  that  said  position  must  be  filled  immediately;  and 

WHEREAS,  The  occupant  of  this  position  is  responsible  for 
the  Management  of  the  Municipal  Railway  and  its  budget  of  $147 
million;  and 

WHEREAS,   The  vacancy  of  this  position  over  a  long  period  of 
time  will  create  a  serious  loss  of  efficiency  in  the  management 
of  the  Municipal  Railway;   therefore  be  it, 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  the  Annual  Appropriation  Ordinance,   Section  10, 
Subsection  7. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  mceum  of  '      JUNE        i'i  U? 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF"  SAN  FRANCIBCO 


RESOLUTION  No  Q 2  0  ^68 

RESOLVED,  That  this  Commission  hereby  approves  and 
authorizes  the  execution  of  that  certain  25  acre  irrigated 
agricultural  lease  of  certain  Water  Department  land  located 
in  Alameda  County  to  Sunol  Nurseries,  Inc.,  d.b.a.  Sunol 
Christmas  Tree  Farm  (a  copy  of  said  lease  is  on  file  with 
Commission's  Secretary)  for  the  purpose  of  a  Christmas  tree 
farm;  row  crop  farming;  and  for  a  nursery,  for  the  term  and 
rental  as  follows: 

Term:    Nine  (9)  years,  commencing  November  1, 
1982  and  ending  October  31,  1991. 

Rent:    A.)  Initial  three  (3)  year  period, 

(November  1,  1982  -  October  31,  1985) 
$500.00/AcreAear  or  $12,500/year  for 
25  acres. 

B.  )  For  each  of  two  (2)  succeeding  three 

(3)  year  periods  thereafter: 

Above  rental  to  be  adjusted  in  direct 

proportion  to  any  increase,  to  a 

rnaximum  rate  of  ten  percent  (10%)  per 

year  compounded,  in  the  Consumer  Price 

Index. 

C.  )  On  acreage  planted  to  Christmas  trees, 

Lessee  shall  pay  rental  per  acre  agreed 
to  above,  or  ten  percent  (10%)  of  the 
gross  revenues  derived  from  sales  of 
said  trees,  whichever  amount  is  greater. 

Rent  payable  semi-annually  in  advance,  and  subject 
to  all  other  terms  and  conditions  set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    JUNE     2  2  198? 

at  its  meeting  of^  ■  "       J~\  fr 


Secretary,  fubticUti  mm 


PUBLIC    UTILITIES  COMMISSION 


RESOLUTION  No 


82-0263 


WHEREAS,    City's   Public  Utilities  Commission   has  adopted 
Resolution   No.   81-0137  on  March  24,    1981   adopting   and  endorsing 
the  Implementation  Plan  for  Paratransit  Services,  which  includes 
a  detailed  plan   for  the  continuation  and   improvement  of 
accessible  van  services  for  disabled  persons  as  part  of  a 
comprehensive  program  of  paratransit  services;  and 

WHEREAS,   said  Commission  has  adopted  a  budget  for 
contractual    paratransit  services   for  fiscal   year  1982-83,  this 
budget  includes  funding  for  said   services  under  Article  4.5  of 
the  Transportation  Development  Act,   and  said  funding  has  been 
claimed  pursuant  to  Resolution  No.   82-0123  on  March  23,   1982;  and 

WHEREAS,  Canon  Kip  Community  House  has   provided  said 
services  in  fiscal   year  1981-82  and   is  willing  to  continue  to 
provide  said  services  in  fiscal   year  1982-83  and  has  been 
recommended  by  the  staff  of  the  Public  Utilities  Commission  to 
provide  these  services  as  a  qualified  agency,  now  therefore,  be 
i  t 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General   Manager  of  Public  Utilities  to  execute  an  Agreement  with 
Canon  Kip  Community  House,   in  an  amount  not  to  exceed  $904,542, 
to  provide  accessible  van  services  for  disabled  persons  during 
fiscal   year  1982-83. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 


RESOLUTION  No 


82-027O 


WHEREAS,   City's  Public  Utilities   Commission   has  adopted 
Resolution  No.   81-0137  on  March  24,   1981  adopting  and  endorsing 
an  Implementation  Plan  for  Paratransit  Services  which  includes 
the  development  of  subsidized  taxi   services   for  disabled  persons 
as  part  of  a  comprehensive  program  of  paratransit  services;  and 

WHEREAS,   subsidized  taxi   services   for  disabled  persons 
were  initiated   in  fiscal   year  1981-82  with  the  clear  intention  to 
continue  these  services  for  fiscal  year  1982-83;  and 

WHEREAS,   said  Commission  has  included   such   services   in  its 
adopted  budget  for  contractual   paratransit  services  for  fiscal 
year  1982-83  and  the  State  of  California  has  committed  funding 
through  its  Department  of  Transportation  to  fund  a   portion  of  the 
expenses  of  such  services;  and 

WHEREAS,  the  Yellow  Cab  Cooperative,   Inc.,  and  the  Luxor 
Cab  Company  have  provided   said  services  in  fiscal   year  1981-82 
and  are  willing  to  continue  to  provide  these  services  in  fiscal 
year  1982-83  and  have  been  recommended  by  the  staff  of  the  Public 
Utilities  Commission  to  provide  these  services,  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General   Manager  of  Public  Utilities  to  execute  Agreements  with 
the  Yellow  Cab  Cooperative,   Inc.   and  the  Luxor  Cab  Company,  in  a 
combined  amount  not  to  exceed  $541,770,  to  provide  subsidized 
taxi   services   for  disabled  persons  during  fiscal   year  1982-83. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  |  JME  2^  1982,  f)  #  * 

 LifYYU^J-  U-^-^T 

Secretary,  Public  Utilities  Commission 


CITV   AND  CO  U  NTY    OF    SAN  FRANCISCO 

82-0271 


RESOLUTION  NO  . 


WHEREAS,   City's  Public  Utilities  Commission   has  adopted 
Resolution  No.   81-0137  on  March   24,   1981   adopting   and  endorsing 
the  Implementation  Plan  for  Paratransit  Services,   which  includes 
a  detailed  plan  for  the  initiation  of  paratransit  broker  services 
for  disabled  persons  during  fiscal   year  1981-82  as  part  of  a 
comprehensive  program  of  paratransit  services;  and 

WHEREAS,   said  Commission  has   adopted  a   budget  for 
contractual    paratransit  services  for  fiscal   year  1982-83,  this 
budget  includes  funding   for  said  services   under  Article  4.5  of 
the  Transportation  Development  Act,   and   said   funding  has  been 
claimed  pursuant  to  Resolution  No.   82-0123  on  March  23,   1982;  and 
WHEREAS,  THE  U.S.   Human  Resources  Corporation  has  provided 
said  broker  services  in  fiscal   year  1981-82  and  is  willing  to 
continue  to  provide  said  services  in  fiscal   year  1982-83  and  has 
been  recommended  by  the  staff  of  the  Public  Utilities  Commission 
to  provide  these  services  as  the  most  qualified  agency,  now, 

therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General   Manager  of  Public  Utilities  to  execute  an  Agreement  with 
the  U.S.   Human  Resources  Corporation,   in  an  amount  not  to  exceed 
$95,954,  to  perform  paratransit  broker  services   for  disabled 
persons  during   fiscal   year  1982-83. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

jUNt     2   1982       -  n 

at  tts  meeting  of  JD.  .  JLj  fy.  


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMM 

CITY  AND  CO  UN  TV  OF"  BAN  FRANCISCO 


RESOLUTION  NoJ 


RESOLVED,  That  the  Public  Utilities  Commission  under  the 
provision  of  Section  3.593  of  the  Charter  of  the  City  and  County 
of  San  Francisco  does  hereby  approve  the  appointment  made  by 
the  General  Manager  of  Public  Utilities,  of  Larry  Magma,  as 
Manager,  Bureau  of  Management  Information  Systems,  Public 
Utilities  Commission. 


I  hereby  eertify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  j  JUNE     2  219ft?   n 

at  its  mcetxng  of  ,  —   WVf  7")  I  t 


"$c¥retary, Public  uBEm 


Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AMD  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  82-0273 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  in  April  of  1981 
authorized  the  General  Manager  of  the  PUC  to  enter  into  a  personal  services 
contract  with  Ms.  Kristin  Bergstrom  of  Carto  Graphics  for  the  purpose  of 
designing  and  preparing  new  editions  of  the  Railway's  interim  map  and 
designing  and  preparing  the  Railway's  new  multi-color  transit  map;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  has  adopted  a 
policy  that  the  Municipal  Railway  Map  Program  shall  be  self  supporting;  and 

WHEREAS,  The  Community  Affairs  Department  of  the  PUC  desires  to  distribute 
the  four  color  official  Municipal  Railway  transit  map  as  effectively  as  possible 
to  the  largest  number  of  potential  riders,  thereby  encouraging  patrons  to  use 
the  system  more  often  and  extensively  where  capacity  exists;  and 

WHEREAS,  The  Department  of  Community  Affairs  wishes  to  maintain  the  lowest 
possible  competitive  retail  sales  price  in  order  to  maximize  sales  revenues 
to  the  Municipal  Railway;  and 

WHEREAS,  The  Department  of  Community  Affairs  has  projected  costs  and 
revenues  over  a  three-year  period,  taking  into  consideration  the  costs  of 
design  work,  printing,  design  revisions,  displays,  vending  machines,  advertising 
and  administrative  overhead;  and 

WHEREAS,  The  Department  of  Community  Affairs  has  determined  that  the 
cumulative  revenues  from  the  sale  of  the  map  will  exceed  the  cumulative  costs 
of  the  map  by  the  end  of  that  three-year  period;  and 

WHEREAS,  The  Municipal  Railway  Transit  Map  will  be  ready  for  distribution 
in  early  August;  now,  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  authorizes 
the  General  Manager  of  the  PUC  to:  a)  set  a  suggested  retail  sales  price  of 
$1.00  for  the  map;  b)  set  a  suggested  discount  price  of  $.60  for  discount  pass 
buyers;  c)  set  a  sales  price  of  $.60  to  special  needs  outlets  for  resale  at 
a  price  no  greater  than  $.80  to  food  stamp  recipients  and  senior  citizens; 
d)  negotiate  and  enter  into  contractual  agreements  with  book  and  map  distributors 
to  sell  the  map  at  a  price  that  will  maximize  sales  revenues  to  the  Municipal 
Railway;  and  e)  adopt  a  bulk  sales  pricing  strategy  that  offers  discounted 
prices  to  profit  and  non-profit  organizations  based  on  the  quantities  purchased. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of     JUNE       2  2  198j 


98^  . 

Secretary  and  Assistant  GerUrfCnftifager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  rRANCISCO 


82-0274 

RESOLUTION  No    ^ 

WHEREAS,   the   Secretary  of  Transportation   is  authorized  to  make 
monies  available  pursuant  to  the  Urban  Mass  Transportation  Act  of 
1964,    as  amended,    for  mass  transportation  projects;  and 

WHEREAS,   the  Public  Utilities  Commission,  City  and  County  of 
San  Francisco,    is  an  eligible  claimant  for  capital  assistance  proj- 
ects pursuant  to  Section  6  of  the  Urban  Mass  Transportation  Act  of 
1964,   as  amended;  and 

WHEREAS,   the  contract  for  financial  assistance  will  impose  cer- 
tain obligations  upon  the  applicants,   including  the  provision  by  it 
of  the  local  share  of  project  costs;  and 

WHEREAS,   it  is  required  by  the  U.S.   Department  of  Transportation 
in  accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of 
1964,   that  in  connection  with  the  filing  of  an  application  for  assist- 
ance under  the  Urban  Mass  Transportation  Act  of  1964,   as  amended, 
the  applicant  give  an  assurance  that  it  will  comply  with  Title  VI 
of  the  Civil  Rights  Act  of  1964  and  the  U.S.   Department  of  Transpor- 
tation requirements  thereunder;  and 

WHEREAS,   it  is  the  goal  of  the  applicant  that  minority  business 
enterprise  be  utilized  to  the  fullest  extent  possible  in  connection 
with  this  project,   and  that  definitive  procedures  shall  be  established 
and  administered  to  ensure  that  minority  business  shall  have  the  maxi- 
mum possible  opportunity  to  compete  for  contracts,   supplies,  equipment 
contracts,   or  consultant  and  other  services;  and 

WHEREAS,   the  proposed  project  will  test  and  evaluate  a  light 
rail  vehicle  wheelchair  lift  in  non-revenue  service;  and 

WHEREAS,   this  project  will  assist  the  Municipal  Railway  in  de- 
termining the  most  feasible  and  cost  effective  means  to  achieve  ac- 
cessibility on  the  street  level  portion  of  the  Metro  system;  now, 
therefore  be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  apply  for,   accept,   and  expend 
$35,000  of  UMTA  Section  6  capital  assistance  to  test  and  evaluate 
a  light  rail  vehicle  wheelchair  lift  in  non-revenue  service;   and  be 
it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  execute  and  file  with  such  ap- 
plication an  assurance  or  any  other  document  required  by  the  U.S. 
Department  of  Transportation  effectuating  the  purpose  of  Title  VI 
of  the  Civil  Rights  Act  of   1964;    and  be   it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  funding  agencies  in  connection 
with  this  request;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  set  forth  and  execute  affirma- 
tive minority  business  policies  in  connection  with  the  project's  pro- 
curement needs. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
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82-135 


Call    to   Order:       2:27  P.M. 


Present:      President   H.   Welton  Flynn,    Commissioner  John  M.  Sanger, 
Commissioner  Thomas  Hsieh 

Commissioner  Peter  McCrea  arrived  at  2:45  P.M. 
Absent:       Vice  President  Nancy  C.  Lenvin 


The  Minutes  of  the  meeting  of  July  13,   1982  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

82-0276         F      Authorizing  the  application  to  the  Department  of 

Transportation  for  a  capital  grant  under  Section  3  of 
the  Urban  Mass  Transportation  Act  of  1964,   as  amended, 
to  purchase  twenty  articulated  trolley  coaches  and 
related  equipment. 

Votes:     Ayes  -  Flynn,  McCrea,   Sanger,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0275        A      Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway 
totalling  $117,136.74. 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 


On  motion  of  McCrea,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0277         EC     Authorizing  the  Bureau  of  Energy  Conservation  to 
circulate  a  Request  for  Proposals  for  energy 
audits  of  17  City-owned  facilities,   and  to  make 
any  minor  additions  or  deletions  to  the  list 
of  sites. 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0278         W       Accepting  the  work  performed  under  Professional  Services 
Contract  PS-160,   for  water  waste  surveys,   leak  detection 
and  other  hydraulic  investigations,   as  satisfactorily 
completed  and  approving  final  payment  in  the  amount  of 
$2,798.37  to  The  Pitometer  Associates,  Consulting 
Engineers . 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 
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On  motion   of   McCrea,    seconded   by  Hsieh, 
the   following  resolution  was  adopted: 

82-0279         HH     Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  an  agreement  with  the  United  States 
Geological  Survey  of  the  U.S.  Department  of  Interior 
for  the  continuation  of  work  in  the  cooperative 
investigation  of  Water  Resources  on  Tuolumne  River 
for  the  Fiscal  Year  1982-83,    in  the  amount  of 
$82,000. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0280         HH     Approving  Agreement  between  the  Public  Utilities 
Commission,   Hetch  Hetchy  Water  and  Power  System 
Operations  Division,   and  Moore  Brothers  Scavenger 
Company  for  the  collection  of,  garbage  and  refuse 
in  the  Moccasin  area  for  the  1982-83  fiscal  year 
in  an  amount  not  to  exceed  $13,000. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0281         E       Awarding  of  San  Francisco  Water  Department  Contract 
No.   1822,  Construction  of  Lumber  Storage  Building 
at  Sunol  Yard,  Alameda  County,   in  the  amount  of 
$46,878  to  Page  Construction  Company,  Novato, 
California . 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0282         E       Awarding  of  San  Francisco  Water  Department  Contract 
No.   1831  -  6-Inch  Ductile  Iron  Main  Installation 
in  Pixley  Street  between  Buchanan  and  Fillmore 
Streets  in  the  amount  of  $49,275  to  Bashnick 
Engineering  and  Paving  Co.,   Inc.,  Oakland,  California. 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 


On  motion  of  McCrea,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0283         E       Awarding  San  Francisco  Water  Department  Contract  No. 

1829,   Repair  Levee  at  Ravenswood,   San  Mateo  County, 
in  the  amount  of  $20,240,   to  Sarott  Construction 
Company,   Pleasant  Hill,  California. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 
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On  motion  of  McCrea,  seconded  by  Hsieh, 
the   following  resolution  was  adopted: 


82-0284         E       Awarding  San  Francisco  Water  Department  Contract 
No.    1832,    6-Inch  Ductile  Iron  Main  Installation 
in  Urbano  Drive  between  Victoria  Street  and  Moncada 
Way,    in  the  amount  of   $71,350,    to  BEPCO  Inc., 
Oakland,  California. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 


On  motion  of  Flynn,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0285         E       Accepting  the  work  performed  under  Hetch  Hetchy 
Contract  No.   630,   San  Joaquin  Pipeline  No.  3, 
Repair  Interior  of  Concrete  Pipe,   as  satisfactorily 
completed;   approving  Credit  Modification  of  Contract 
No.   2  in  the  amount  of  $6,415.35,   and  authorizing 
final  payment  in  the  amount  of  $54,941.91  to  Valley 
Engineers,   Inc.,  Fresno,  California. 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 


On  motion  of  McCrea,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0286         E      Accepting  the  work  performed  under  Water  Department 

Contract  No.    1807,    8-Inch  Ductile  Iron  Main  Installation 
in  Minna  Street  between  4th  and  9th  Streets,  as 
satisfactorily  completed;   approving  Credit  Modi- 
fication of  Contract  No.    1   in  the  amount  of  $1,493, 
and  authorizing  final  payment  in  the  amount  of 
$25,191.15  to  W.   J.   Gaffney,  Inc. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 


On  motion  of  McCrea,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0287         E       Accepting  the  work  performed  under  Water  Department 
Contract  No.    1808,   Painting  BDPL  Nos.    1  and  2  - 
Overhead  Crossings  and  Trestles,   as  satisfac- 
torily completed;      approving  Credit  Modification 
of  Contract  No.    1  in  the  amount  of  $2,778.60, 
and  authorizing  final  payment  in  the  amount  of 
$4,269.07  to  Wesco  Painting  Contractors,  Oakland, 
California . 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 


On  motion  of  McCrea,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0288         E       Accepting  the  work  performed  under  Professional 

Services  Contract  with  Sverdrup/Foster ,   a  joint  venture, 
for  Design  of  Market  Street  Subway,  Muni  Track  Exten- 
sion and  Turnaround  Facilities,   as  satisfactorily 
completed  and  authorizing  final  payment  in  the 
amount  of  $2,220.40. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 
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On   motion   of  McCrea,    seconded  by  Hsieh, 
the   following   resolution  was  adopted: 

Accepting  the  work  performed  under  Water  Department 
Contract  No.    1816,    8-Inch  Ductile  Iron  Main 
Installation  in  Indiana  Street,   between  22nd  and  25th 
Streets,   as  satisfactorily  completed;  approving 
Credit  Modification  of  Contract  No.    1  in  the 
amount  of  $596.25,   and  authorizing  final  payment 
in  the  amount  of  $1,677.44  to  Dalton  Construction 
Company . 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 


On  motion  of  Flynn,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Authorizing  an  extension  of  49  calendar  days  and 
approving  a  Debit  Modification  of  Contract  No.   3  to 
Hetch  Hetchy  Contract  No.    66  9,,  Alterations  to 
425  Mason  Street  Building  for  B.M.I. S.,   in  the 
amount  of  $31,930.36   for  additional  work. 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 

On  motion  of  Hsieh,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Declaration  of  an  Emergency  --  in  accordance  with 
Section  6.30  of  the  Administrative  Code,   to  repair 
a  main  break  on  46th  Avenue,    south  of  Anza  Street  -- 
and  requesting  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  to  approve  the  expenditure  of  funds 
for  said  emergency  repairs  in  the  amount  of  $75,000. 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 

On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  plans  as  prepared  by  staff  and  authorizing 
Bid  Calls  under  Municipal  Railway  Contract  Nos.  684, 
833,    828,    831,    830,    829,    832,   Cable  Car  Barn  and 
Trackway  Reconstruction,   estimated  total  cost  of  all  of 
the  above  contracts  is  $39.4  million. 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  Amendment  No.   2  to  the  original  Agreement 
between  the  City  and  0 1 Brien-Kreitzberg  and  Associates, 
Inc.,  dated  Sept.   15,   1980,   for  the  continuation  and 
expansion  of  the  Project  Management  and  Construction 
Management  support  service  and  authorizing  the  Deputy 
General  Manager  and  Chief  Engineer,   Public  Utilities 
Commission,   to  execute  said  amendment,  which  would 
increase  the  total  compensation  allowable  under 
the  Agreement  from  $711,693  to  $3,878,330. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 
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On   motion   of   Hsieh,    seconded   by  McCrea, 
the    following   resolution   was  adopted: 

82-0294  E       Approving  Amendment  No.    3   to  the  original  Agreement  with 

Consultants,   Chin  &   Hensolt,   Engineers,    Inc.,  for 
the  continuation  of  professional   services  for 
engineering  design  through  Phase  III  of  the  Cable 
Car  Rehabilitation  Program  and  authorizing  the 
Deputy  General  Manager  and  Chief  Engineer,  Public 
Utilities  Commission,   to  execute  the  necessary 
documents.     The  total  allowable  compensation 
under  the  Agreement  would  increase  from  $2,603,873 
to  $3,613,873. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 


On  motion  of  Hsieh,    seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0295         F       Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Municipal  Railway  Supplemental 
appropriation  in  the  amount  of  $385,000  against 
the  Capital  Reserve  Fund  to  rehabilitate  the 
Railway's  Kirkland  Facility  Diesel  Fueling  System. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 


On  motion  of  Hsieh,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0296         MR     Declaration  of  an  Emergency  —  in  accordance  with 

Section  6.30  of  the  San  Francisco  Administrative  Code, 
directing  staff  to  take  immediate  action  to 
expeditiously  repair  and  restore  the  Municipal 
Railway  Metro  Ventilation  Fans  System. 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 


On  motion  of     Hsieh,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0297         F       Requesting  the  San  Francisco  Municipal  Railway 

Improvement  Corporation   (SFMRIC)  to  refrain  from  expending 
any  money  raised  by  the  issuance  of  any  bonds 
authorized  by  its  indenture  of  January  15,  1969 
for  any  purpose  other  than  the  cable  car 
rehabilitation  program. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0298         F       Requesting  the  Controller  to  transfer  —  $822,524 
to  Municipal  Railway  appropriations  for  the 
purpose  of  balancing  expenditures  against  available 
funds . 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 

Copies  of  the  above  resolutions  are  on  file  in  the 

Office  of  the  Secretary  of  the  Public  Utilities  Commission. 
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REPORT    OF    THE    GENERAL  MANAGER 


Mr.    Sklar  reported   that   a  member  of   the  Board  of   Supervisors  has 
introduced  a  motion  to  urge  the  City  Attorney  to  suspend  prosecution 
of  the  lawsuit  opposing  the  Transit  Impact  Development  Fee. 
Commissioner  Sanger  said  that  he  is  of  the  opinion  that  the 
Commission  should  express  to  the  City  Attorney  its  belief  that 
defense  of  this  litigation  should  continue.     If  the  Board  of 
Supervisors  wishes  to  act,    it  should  act  in  the  normal  manner. 
The  Mayor  should  be  able  to  participate  through  normal  resolution 
and  ordinance  processes.     The  Commission  can  give  its  opinion  to 
the  City  Attorney,   as  a  separately  elected  official,   as  well. 
President  Flynn  directed  that  this  matter  be  discussed  in  executive 
session . 

************* 

Mr.   Sklar  reported  that  the  Bay  Area  Rapid  Transit  District's  Board 
of  Directors  has  voted  to  purchase  equipment  which  would  allow 
BART  to  accept  Municipal  Railway  Fast  Passes  on  their  system.  He 
urged  the  Commission  to  accept  the  agreement  with  BART  which  has 
just  been  negotiated  and  will  be  presented  a-t  a  subsequent  meeting. 

In  response  to  questions  regarding  the  cost  of  this  agreement  to  us, 
Mr.  Bruce  Bernhard,  Director  of  the  Analysis  Unit,   said  that  there  is 
possibility  that  the  net  cost  will  be  zero.     We  anticipate  paying 
$3.5  million  to  "keep  BART  whole,"  of  which  $2.5  million  will  be 
recovered  in  added  revenue  from  selling  more  Fast  Passes.  We 
will  lose  $1  million  from  people  who  used  to  pay  to  ride  BART  and  Muni 
There  are  provisions  to  offset  rider  diversion;   however,  excess 
diversion  may  cost  us  $400,000  per  year,   plus  $20,000  annually  for 
a  ridership  survey,   to  be  used  as  the  basis  for  payments.  In 
addition,  we  expect  cost  savings  from  reduced  service  along  the 
Mission  corridor. 

************* 
INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS 

President  Flynn  requested  information  on  restoring  the  bus  stop  at 
Walnut  and  California  Streets.     Mr.   Sklar  replied  that  there  is  a 
safety  problem.     People  would  be  crossing  the  street  in  between 
traffic  control  lights.     Commissioner  Hsieh  requested  that  this 
matter  be  discussed  at  the  next  meeting. 

************ 

Resolution  No.   82-0276  --  Public  hearing  on  federal  grant  application 
for  $6,880,000  to  purchase  twenty  articulated  trolley  coaches  and 
related  equipment. 

A  transcript  of  this  hearing  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 

In  response  to  a  question  by  the  Commission,  Mr.  Louis  Tucciarone,  of 
the  Bureau  of  Financial  Management,   said  that  these  coaches  will  be 
used  for  replacement  and  expansion  of  the  fleet. 

Mr.   Maurice  Klebolt,   President,   CAP/Trans,    spoke  in  opposition 
to  purchasing  these  vehicles  from  a  Communist  country.     He  said 
there  has  been  no  input  from  the  maintenance  staff. 
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Ms.    Kathi    Smith,    of    the    Disabled   Democratic   Club,    stated    that  in 
past    funds   that   had   been   reserved    for   wheelchair    lift   buses  were 
diverted   to   the   cable   car   system.      She   asked   for   an   assurance  that 
20  buses  will  be  purchased  with  wheelchair  lifts. 

Mr.    Sklar  said  that  the   20  buses  may  be  reduced  by  the  amount  of 
money  granted  by  the   federal  government,   but  the   funds  cannot 
be  diverted  to  anything  else.       Mr.  Tucciarone  said  that  the 
prior  statement  regarding  diversion  of  funds  to  the  cable  car 
system  was  erroneous. 

Mr.  Mike  Muench  said  that  he  has  riden  other  articulated  buses 
and  they  all  have  a  horrendous  squeak.     Commissioner  Hsieh  said 
that  he  rode  the  demonstration  bus  and  did  not  hear  a  squeak. 

Mr.  Walter  O'Donnell,   representing  Central  City  District  Council, 
commented  that  the  proposed  vehicles  have  not  been  discussed  with 
the  union,   and  that  the  rear-end  will  not  be  able  to  pull  up  to 
the  curb. 

Commissioner  Sanger  said  that  these  vehicles  will  be  replacing 
diesel  coaches  as  the  24-Divisadero  line  is  electrified.  There 
will  be  no  expansion  of  the  overall  fleet. 

************** 

Item  No.   15  --  Regarding  partially  discontinuing  weekend  service 
on  certain  lines  when  weekend  LRV  service  is  inaugurated. 

Mr.   Peter  Straus,  Director  of  Planning,   stated  that  the  revised 
proposal  would  shortline  weekend  inbound  service  on  Line  26-Valencia 
at  30th  and  Church  Streets,   Line  8-Market  at  Van  Ness  Avenue  and 
Line  71-Noriega  at  Haight  Street  and  Masonic  Avenue.     The  cost  of 
installing  a  switch  at  Van  Ness  Avenue  and  Market  Street  to  allow 
the  8-Market  to  turnaround  is  approximately  $10,000.00. 

Mr.  Mike  Muench  said  that  it  is  a  mistake  to  give  up  PCC  streetcar 
service  on  Market  Street  on  weekends. 

Mr.   Mack  Hicks,    26  Carl  Street,    said  that  he  wants  the  Muni  Metro 
to  run  on  weekends.     He  suggested  that  at  least  one  car  operate  as  a 
shortline  in  the  subway  only. 

Mr.   Norman  Armentrout  said  that  ventilation  in  the  subway  is  not 
adequate . 

Ms.  Leonore  Fifer  opposed  terminating  the  71-Noriega  at  Masonic 
Avenue . 

Ms.   Doris  Simpson  said  that  instead  of  cutting  service,  service 
should  be  increased  on  Saturdays  and  Sundays. 

Mr.  Julius  Zamacona  spoke  in  opposition  to  cutting  service  on 
Line  26-Valencia. 

Mr.   Maurice  Klebolt,   President,   CAP/TRANS,    stated  that  the  8-Market 
is  well  used  on  Saturdays  and  Sundays. 

Ms.   Marguerite  Warren  said  that  Haight  Street  and  Masonic  Avenue 
is  an  undesirable  transfer  point. 

Mr.  Walter  O'Donnell  opposed  reducing  service  on  Line  8-Market. 
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Mr.    Norman    Rolfe    commented    that    it    is    sad    to    see    cuts   which   must  be 
made   due   to   budget   limitations.      The   Core  Area  Transit  Maintenance 
District  would  have   taken  care  of   this  without   service  cuts. 

Mr.   David  Pilpel   said  that  now  there   is  enough  service  on  Line  71- 
Noriega  to  serve  the  residents.      Riders  will  oppose  any  cutbacks. 
Regarding  running  LRVs  on  weekends,   he  said  the  stations  are 
approximately  four  blocks  apart  and  elderly  people  may  not  want  to 
walk  the  added  distance.     He  suggested  cutting  headways  on 
Market  Street  in  order  to  save  the  money  needed  to  operate 
weekend  LRV  service.     In  addition,   he  said  weekend  operation  of 
LRVs  would  mean  hiring  more  maintenance  people.     President  Flynn 
replied  that  the  necessary  maintenance  costs  have  been  budgeted. 

Ms.   Kathi  Smith,   representing  the  Disabled  Democratic  Club,  said 
that  she  is  concerned  about  removal  of  wheelchair  lift  service 
on  Lines  26-Valencia  and  31-Balboa.     Mr.   Straus  replied  that 
lift  service  has  been  deleted  from  the  26-Valencia.     This  is  part 
of  a  program  that  was  worked  out  with  the  Paratransit  Coordinating 
Council.     Ms.   Smith  suggested  that  notices  of  changes  to 
handicapped  accessible  bus  lines  be  posted  on  the  buses. 

Commissioner  McCrea  expressed  concern  about  cutting  the  8-Market. 
He  said  both  core  area  local  service  and  Muni  Metro  service  are 
needed.     Also,   he  said  staff  should  look  at  totally  abandoning 
Line  21-Hayes  on  weekends. 

Commissioner  Sanger  stated  that  reducing  service  on  Lines  31-Balboa, 
8-Market  and  71-Noriega  seems  feasible  as  a  way  to  reduce  operating 
costs.     The  26-Valencia  is  not  parallel  service  for  the  Muni  Metro 
system.      If  the  21-Hayes  is  cut,    then  the  5-Fulton  should  run  to 
the  Trans-Bay  Terminal. 

Commissioner  Hsieh  said  he  has  a  problem  letting  passengers  off  at 
Haight  Street  and  Masonic  Avenue  on  the  71-Noriega  line. 

President  Flynn  directed  that  staff  revise  the  proposal  and  that 
the  matter  be  continued  to  August  10,  1982. 


Commissioner  Sanger  was  excused  at  4:15  P.M. 

************* 

Item  No.    9   --  Regarding  the  proposal  to  store  29  PCC  vehicles 
and  dispose  of  50  PCC  vehicles. 

Commissioner  McCrea  inquired  as  to  the  storage  cost  of  storing  more 
vehicles.     Mr.  Douglas  G.  Wright,  Assistant  General  Manager,  Bureau 
of  Administration,  PUC ,   replied  that  there  would  be  no  additional 
costs  to  store  more  vehicles  at  Pier  70,  but  there  would  be  added 
transportation  costs. 

Commissioner  McCrea  stated  that  he  wanted  a  review  of  the  number 
of  vehicles  to  be  kept  to  assure  that  there  are  enough  vehicles  to 
take  care  of  all  our  potential  needs,    including  restoring  surface 
rail  service  on  Market  Street.     Mr.   Sklar  replied  that  29  vehicles 
will  cover  operation  of  the  E-Line  and  Market  Street  service. 

Commissioner  Hsieh  moved,  President  Flynn  seconded,   approval  of  the 
staff  proposal  to  store  29  cars  and  dispose  of  50.     On  the  question, 
Commissioners  Flynn  and  Hsieh  voted  "aye",  Commissioner  McCrea  voted 
"no".     The  motion  lost  for  lack  of  a  majority  vote  of  the 
Commission . 


82-143 


Commissioner  McCrea  moved  to  store  50  vehicles  and  dispose  of  29. 
The  motion  died   for   lack  of   a  second. 


************* 


Item  No.  10  --  Regarding  final  payment  for  Hetch  Hetchy  Contract 
No.   586.      (Continued  from  meeting  of  June  22,  1982.) 

Mr.   Conrad  Abbett  of  Abbett  Electric  Corporation,   requested  an 
extension  of  time  on  the  contract  which  would  offset  25  days  of 
liquidated  damages. 

President  Flynn  questioned  142  days  which  staff  proposed  be 
excused  as  used  to  accomplish  a  $20,000  change  order. 

On  the  question  to  approve  final  payment,  Commissioners  McCrea 
and  Hsieh  voted  "aye",  President  Flynn  voted  "no".  The  motion 
lost  for  lack  of  a  majority  vote  of  the  Commission. 


Resolution  No.   82-0293  —  Approving  Amendment  No.   2  to  agreement 
with  O ' Brien-Kreitzberg  and  Associates,  Inc. 

President  Flynn  requested  that  the  monthly  executive  summary  reports 
which  will  be  prepared  in  accordance  with  item  number  28  on  page  6 
of  the  amendment  be  submitted  to  the  Commission. 


************* 


************* 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


4:57  P.M. 


ROMAINE  A.  SMITH 


Secretary 


82-144 


CITY      _A_rVr>     CX3UNTY     OF     SAM  FRANCISCO 

Resolution    No.  82-Q27S-MR 


7-13-82 


RESOLVED,   That   on  recommendation   of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent   thereof,   and  the  City  Attorney,   this  Commission  approves 
and  hereby  requests  the  Controller  to  allot   funds  and  to  draw  warrants  against  such 
fund*;  as  are  or  will  be  available  in  payment  of  claims  against   the  Municipal  Railwa 


ay: 


Claimant 


ACDT.  NO. 
&  Praver 


Non-Litigated  Settlements 


The  Chronicle  Publishing 
Company 

Geraldine  Stewart  aka 
Geraldine  K.  Stewart 

Litigated  Settlements 

Barbara  Crittle 


Sammy  F.  Kashou 
Sally  A.  Mears 
Irene  Quan 


81  B  1506-2 
$4,150.11 

80  B  5830-1 
$250,000.00+ 


79  B  2209-1 
$250,000.00 


78  B  5081-1 
$26,680.00 

80  T  5171-1 
$103,500.00 

79  C  0073-1 
$154,642.40 


Type 


1-3 


14-3 


4-9 


2-7 


11-6 


6-9 


Rhonda  Shores,  as  80  B  0273-2 

Guardian  ad  Litem  of  $500,000.00 
Carlos  Maestas,  a  minor 

(Co-deft,  to  pay  $3,000.00,  also.) 


Joel  Sivertson 
Margaret  V.  Wexberg 

Judgments 
Jose  Mendoza 


77  C  5095-1 
$100,000.00 

80  B  2570-2 
$35,990.88 


80  T  0639-1 
$15,000.00 


5-9 


2-7+ 


1-3 


Accident 
Date 


2-26-82 


6-24-81 


1-3  5-10-80 


8-21-78 


11-  7-80 


9-16-79 


8-11-80 


1-14-78 


6-18-81 


11-18-80 


(Includes  Costs  +  Interest  Upon  Demand.) 


pi/ 

PD  Settlement 


$  3,600.60 


4,250.00 


A($ll, 850.00) 
B($  800.00) 

12,650.00 

A  4,000.00 


10,000.00 


6,000.00 


8,000.00 


30,000.00 


13,500.00 


A($l, 188.63) 
B($5,610.11) 

6,798.74 


Wilma  Irvin  79  B  2112-1  4-7  4-24-80 

$50,000.00 
(Includes  Costs  +  Interest  Upon  Demand.) 


7,657.40 


CONT'D 


Res.  No.     82-0275-MR  7-13-82 


Phyllis  Westbrook  aka  78  C  5099-1  5-6  5-  5-79  A        $  10,680.00 

Phyllis  E.  Westbrook  $25,000.00 

(No  Cost  or  Interest  Demanded.) 


$117,136.74 


Total  Settlements:  (12) 


Index    560946      Sub-object  1450 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  jof  July  13,  1982. 


Romaine  A.  Smith,  Secretary 

7-13-82 


RESOLUTION  *J,  f*i*Z  Q27^ 


WHEREAS ,    the   Secretary  of   Transportation   is   authorized  to 
make  monies  available  pursuant  to  the  Urban  Mass  Transportation 
Act  of   1964,    as  amended,    for  mass  transportation  projects;  and 

WHEREAS,   the  Public  Utilities  Commission,   City  and  County 
of  San  Francisco,    is  an  eligible  claimant  for  capital  assistance 
projects  pursuant  to  Section  3  of  the  Urban  Mass  Transportation 
Act  of  1964,   as  amended;  and 

WHEREAS,   the  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicants,    including  the  provision 
by  it  of  the  local  share  of  project  costs;  and 

WHEREAS,    it  is  required  by  the  U.S.   Department  of  Transpor- 
tation in  accord  with  the  provision  of  Title  VI  of  the  Civil 
Rights  Act  of  1964,   that  in  connection  with  the  filing  of  an 
application  for  assistance  under  the  Urban  Mass  Transportation 
Act  of   1964,   as  amended,   the  applicant  give  an  assurance  that 
it  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of  1964  and 
the  U.S.   Department  of  Transportation  requirements  thereunder; 
and 

WHEREAS,   it  is  the  goal  of  the  applicant  that  minority  busi- 
ness enterprise  be  utilized  to  the  fullest  extent  possible  in 
connection  with  this  project,   and  that  definitive  procedures 
shall  be  established  and  administered  to  ensure  that  minority 
business  shall  have  the  maximum  possible  opportunity  to  compete 
for  contracts,   supplies,   equipment  contracts,   or  consultant  and 
other  services;  and 

WHEREAS,    the  application  proposes  the  purchase  of  20  articu- 
lated trolley  coaches  and  related  equipment    (i.e.,  fareboxes, 
radio,    spare  parts);  and 

WHEREAS,    the  purchase  of  these  articulated  trolley  coaches 
will  be  sponsored  by  the  New  Bus  Equipment  Introduction  Program; 
and 

WHEREAS,   the  articulated  trolley  coach  purchase  is  consist- 
ent with  the  Muni  Vehicle  Rehabilitation  and  Replacement  plan 
adopted  by  the  Public  Utilities  Commission  and  will  help  achieve 
the  goals  of  transit  service  availability  and  reliability  out- 
lined in  the  Muni  Five  Year  Plan   1982-87;   now,   therefore  be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  $5,504,000  of  UMTA  Section  3  capital  assistance  for 
the  purchase  of  20  articulated  trolley  coaches  and  related  equip- 
ment;  and  be  it  further 


:OMMIS! 


RESOLUTION  No. 


82-027G 


RESOLVED,   That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  the  required  local  match  funds  of  $1,376,000  from 
State  Transit  Assistance  funds,   Bridge  Tolls  or  any  other  reve- 
nues allocated  by  the  Metropolitan  Transportation  Commission; 
and  be  it  further 

RESOLVED,   That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
an  application  on  behalf  of  the  City  and  County  of  San  Francisco 
with  the  U.S.   Department  of  Transportation  to  aid  in  the  financing 
of  an  articulated  trolley  coach  purchase;   and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
with  such  application  an  assurance  or  any  other  document  required 
by  the  U.S.  Department  of  Transportation  effectuating  the  purpose 
of  Title  VI  of  the  Civil  Rights  Act  of  1964;    and  be   it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  might  be  requested  by  the  funding  agencies 
in  connection  with  this  request;   and  be  it  further 

RESOLVED,   That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  set  forth  and  exe- 
cute affirmative  minority  business  policies  in  connection  with 
the  project's  procurement  needs. 


I  hereby  eertify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*    JULY  131982 


UTTON  MO. 


WHEREAS,   The  Bureau  of  Energy  Conservation  was  established 
to  achieve  energy  cost  reductions  in  municipal  operations;  and 

WHEREAS,   Energy  audits  are  the  primary  means  of  identifying 
energy  cost  reduction  opportunities  in  municipal  buildings;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  identified 
17  City-owned  facilities  with  substantial  energy  use;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  sufficient 
funds  in  the  FY-1982/83  budget  to  pay  for  these  energy  audits;  now, 
therefore  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  circulate  a 
Request  for  Proposals  for  energy  audits  of  17  City-owned  Facilities; 
and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  make  minor  additions 
to  or  deletions  from  the  list  of  building  sites  prior  to  circulation 
without  seeking  further  approval  of  the  Commission. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  L7tilittes  Commission 

.    ,  i    JULY     1  3  1982  n 

—     .  .  .   ,     rj  j&  . 

-  .....   ■  -  v    .  "-'tr 

Secretary,  Public  Utilities  Co  mmiukm 


RESOLUTION  No-82" 


RESOLVED,  That  this  Commission  hereby  accepts 
the  work  as  being  satisfactorily  completed  and  approves 
final  payment  in  the  amount  of  $2,798.37  to  The  Pitometer 
Associates,  Consulting  Engineers,  covering  services  to 
the  San  Francisco  Water  Department  in  connection  with 
water  waste  survey  under  agreement  dated  August  3>  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  . 

JULY     1 3  T 

at  its  meeting  of 


ic  Utilities  Commission 


Secretary,  Public  Utilities  Commission 


RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  enter  into  an  agreement  with  the  United 
States  Geological  Survey  of  the  United  States  Department  of  Interior, 
under  which,  in  accordance  with  the  Raker  Act,   the  United  States 
Geological  Survey  will  provide  for  engineering  services  in  connection 
with  the  computation  and  preparation  of  stream  flow  records  of  the 
Tuolumne  River  and  its  tributaries,   for  the  period  of  October  1,  1982 
to  September  30,   1983,   in  the  estimated  sum  of  $82,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

JULY  1  3  19%  - 

at  its  meeting  of  :  y£f  // 


Secretary,  PMc  Utilities  Commission 


resolution  rr~  ffi2 — Q28Q 


WHEREAS,    Hetch  Hetchy  Water  and  Power  System  Operations 
Division,    desires  to  enter  into  a  contract  with  Moore  Brothers 
Scavenger  Company  for  the  collection  of  garbage  and  refuse  for 
the  1982-83   fiscal  year;  and 

WHEREAS ,    Funds  for  this  purpose  were  approved  in  the  1982-83 
Budget;   Now,    Therefore,   be  it 


RESOLVED,  That  this  Commission  hereby  approves  the  acreement 
between  Hetch  Hetchy  Water  and  Power  and  Moore  Brothers  Scavenger 
Company  in  an  amount  not  to  exceed  $  13,200. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JULY     1 3 198? 

at  its  meeting  of   S\  -ptr-  /J 


RESOLUTION    No  ^2 


RESOLVED,  That  this  Commission  hereby  awards  San 
Francisco  Water  Department  Contract  No.   1822,  Construction 
of  Lumber  Storage  Building  at  Sunol  Yard,  Alameda  County  in 
the  amount  of  $46,878  to  Page  Construction  Company,   834  Vallejo 
Avenue,  Novato,  California  94947  as  the  lowest  regular  and 
responsible  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  y  *     (JULY       1  1,1982 


Secretary,  Public  Utilities  Commission 


RESOLUTION!  No 


RESOLVED,  That  this  Commission  hereby  awards  San 
Francisco  Water  Department  Contract  No.  1831  -  6 -Inch  Ductile 
Iron  Main  Installation  in  Pixley  Street  between  Buchanan  and 
Fillmore  Streets  in  the  net  amount  of  $49,2  75  to  Bashnick 
Engineering  and  Paving  Co.,  Inc.,  4901  Tidewater  Avenue,  Oakland, 
California  94601  as  the  lowest  regular  and  responsible  bidder,  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _ 


RESOLUTION  No  82-02Q3 


RESOLVED,  That  this  Commission  hereby  awards  San 
Francisco  Water  Department  Contract  No.  1829,  Repair  Levee  at 
Ravenswood,  San  Mateo  County  in  the  amount  of  $20,240  to 
Sarott  Construction  Company,   121  Allen  Way,  Pleasant  Hill, 
California  94523  as  the  lowest  regular  and  responsible  bidder, 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY        13)1982  ^  ,-, 


Secretary,  Public  Utilities  Commission 


RESOLUTION)  No 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  1832,  6-Inch  Ductile  Iron  Main 
Installation  in  Urbano  Drive  between  Victoria  Street  and  Moncada 
Way,  in  the  net  amount  of  $71,350  to  BEPCO,  Inc.,  4901  Tidewater 
Avenue,  Oakland,  California  94601,  as  the  lowest  regular  and 
responsible  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


'JULY 


31982 


Secretary,  Public  Utilities  &o: 


as 


RESOLUTION  No" 


82^85 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No.  630,  San  Joaquin  Pipeline  No.  3, 
Repair  Interior  of  Concrete  Pipe,  as  satisfactorily  completed; 
approves  Credit  Modification  of  Contract  No.  2  in  the  amount  of 
$6,415.35  and  authorizes  final  payment  in  the  amount  of  $54,941.91 
to  the  Contractor,  Valley  Engineers,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   f    'JULY      1  3  1982         .  n 

Secretary,  Public  Utuittes^Comrrmsion 


"ni,OM     ""^CE^^AjLT TT7T 


RESOLUTION  IM 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Water  Department  Contract  No.    1807,   8-Inch  Ductile  Iron 
Main  Installation  in  Minna  Street  between  4th  and  9th  Streets,  as 
satisfactorily  completed;  appioves  credit  Modification  of  Contract 
No.   1  in  the  amount  of  $1,493.00  and  authorizes  final  payment  in 
the  amount  of  $25,191.15  to  the  Contractor,  W.  J.  Gaffney,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '      JULY        1J  1982 


"  ilities  Com, 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No  8/2  0/23*7* 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Water  Department  Contract  No.  1808,  Paint- 
ing BDPL  Nos.  1  and  2  -  Overhead  Crossings  and  Trestles, 
as  satisfactorily  completed;  approves  credit  Modification 
of  Contract  No.  1  in  the  amount  of  $2,778.60,  and  authorizes 
final  payment  in  the  amount  of  $4,269.07  to  the  Contractor, 
Wesco  Painting  Contractors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

l   'JULY  L31982 


Secretary,  Public  Utilities  CoVfiri 


RESOLUTION  No  82-0288 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Professional  Services  Contract  with 
SVERDRUP/FOSTER,  A  Joint  Venture,  for  Design  of  Market 
Street  Subway,  Muni  Track  Extension  and  Turnaround  Facilities 
Easterly  of  Embarcadero  Station  as  satisfactorily  completed  and 
authorizes  final  payment  in  the  amount  of  $2,220.40. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


RESOLUTION  Mo 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.   1816,  8-Inch  Ductile  Iron  Main  Installatio 
in  Indiana  Street,  Between  22nd  and  25th  Streets,  as  satisfactorily 
completed;  approves  credit  Modification  of  Contract  No.   1  in  the  amount 
of  $596.25;  authorizes  an  extension  of  time  for  unavoidable  delays  of  15 
working  days  and  authorizes  final  payment  in  the  amount  of  $1,677.44  to 
the  Contractor,  Dal  ton  Construction  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    H    'JULY  131982 


RESOLUTION  No  82-  OZSO 


RESOLVED,  That  this  Commission  authorizes  an  extension  of 
time  of  49  Calendar  days  and  approves  a  Debit  Modification  In  the 
amount  of  $31,930.36  to  provide  funds  for  additional  work,  as  set 
forth  In  Modification  of  Contract  No.  3  to  Hetch  Hetchy  Contract 
No.  669,  Alterations  to  425  Mason  Street  Building  for  B.M.I.S. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   *    'JULY  L31982 

Secretary,  Public  Utilities  Commission 


RESOLUTION  No. 


WHEREAS,   An  emergency  condition  has  existed  in  San 
Francisco   since  Saturday,   June   26,    1982   at  4:50   a.m.    and  Sunday 
June   27,    1982   at   3:40   a.m.    due   to  a  broken   8"   Sunset  Reservoir 
distribution  main  at  46th  Avenue,   south  of  Anza  Street;  and 

WHEREAS,   The  above  water  main  break  resulted  in 
extensive  damage  to  street  and  sidewalk  paving,   leaving  a  portion 
of  46th  Avenue  impassable  to  traffic;  and 

WHEREAS,   The  scattering  of  debris  over  a  large  area 
also  created  an  extreme  hazard  to  pedestrian  and  vehicular  traffic- 
and  ' 

WHEREAS,   The  broken  water  main  has  impaired  water  service 
to  the  general  area;  and 

WHEREAS,   Emergency  repairs  to  the  street  and  water  main 
are  necessary  to  restore  normal  vehicular  and  pedestrian  traffic 
to  carry  on  the  operation  of  the  San  Francisco  Water  Department  ' 

^     ^Utii[!te^Upt!0n'   and  t0  Protect  the  interest  of  and  safeguard 
the  health  and  welfare  of  the  citizens  of  the  City  and  County 
of  San  Francisco;  and 

WHEREAS,   Such  repairs  must  be  made  expeditiously  to 
restore  the  integrity  of  those  streets  and  of  the  water  distribution 
system,   and  to  eliminate  hazards  to  the  general  public;   now,  therefore 

RESOLVED,   That  time  being  of  essence,    this  Commission 
m  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code,   hereby  declares  the  existence  of  an 
emergency;    and  be   it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  to  approve  the  expenditure 
ot  funds  for  said  emergency  repairs  in  the  amount  of  $75,000.00 
tor  which  funds  are  available  in  32-001-38  7233-2020-204-01  - 
Replace  Water  Mains. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

m  ft.  mmg  4  '   *    JULY     1  3  1982 


Ot^U-L-r  j,  VubUi    Uul'llCi    Ju  ;Hm«)o  ion 


RESOLUTION  No 


WHEREAS,   Under  Municipal  Railway  Contracts  Nos.  684, 
833,   828,  831,  830,   829,  832,  Cable  Car  Barn  and  Trackway  Re- 
construction is  to  be  performed  under  the  Caole  Car  Reconstruction 
Program  and  are  to  be  substantially  financed  from  state  and  fed- 
eral funds;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  before  acting  on  the 
subject  project,  does  hereby  certify  that  the  Department  of  City 
Planning  has  determined  that  the  Cable  Car  Barn  Project  is  cate- 
gorically exempt  from  the  California  Environmental  Quality  Act 
and  the  State  Guidelines  as  a  Class  1   (d) ,  Section  15101  (d) 
project;  and  that  the  Cable  Car  Trackway  Reconstruction  Project 
is  categorically  exempt  from  the  California  Environmental  Quality 
Act  and  the  State  Guidelines  as  a  Class  2,   Section  15102  project; 
and,  be  it  further 

RESOLVED,  That  tnis  Commission  approves  the  Plans  and 
Specifications  as  prepared  and  recommended  by  staff  and  hereby 
authorizes  bid  calls  for  Municipal  Railway  Contract  Nos.  684, 
833,   828,   831,   830,   829,   332  Cable  Car  Barn  and  Trackway  Recon- 
struction,    subject  to  the  approval  of  all  necessary  federal, 
state  and  local  agencies. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of _  '      JULY       1  3  19, 


Secretary,  Pu  bite  Utilities  Commission 


RESOLUTION    No^^  0233 


WHEREAS,  An  Agreement  between  the  City  and  its  Consult- 
ant, 0 'Brien-Kreitzberg  and  Associates,  Inc.   for  Project  Management 
Services  for  reconstruction  of  the  Cable  Car  Barn  and  trackway 
was  entered  into  on  September  15,  1980;  and 

WHEREAS,  While  that  Agreement  specifies  that  the  Project 
will  consist  of  three  phases  (Preparation  of  Preliminary  Design 
Studies  and  Documents,  Preparation  of  Final  Plans  and  Bid  Docu- 
ments, and  Construction),  authorization  has  been  -ranted  only  for 
Phase  I  and  Phase  II  work  with  a  maximum  allowable  cost  of 
$711,693;  and 

WHEREAS,  The  Consultant  has  submitted  a  proposal  for 
continuation  and  expansion  of  the  Project  Management  and 
Construction  Management  support  services  delineated  in  the 
original  agreement  through  Phase  III;  and 

WHEREAS,  Following  evaluation  of  this  proposal,  staff 
of  the  Utilities  Engineering  Bureau  have  prepared  a  proposed 
amendment  to  the  original  agreement  under  which  the  Consultant 
would  be  authorized  to  perform  Phase  III  work  over  a  twenty-four 
month  period  at  a  cost  not  to  exceed  $3,166,637;  and 

WHEREAS,  This  proposed  amendment  has  been  reviewed  by 
the  Public  Utilities  Commission  and  has  been  found  to  be  accept- 
able to  the  Commission;  now  therefore    be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
approves  Amendment  No.  2  to  the  said  agreement  for  continuation 
and  expansion  of  the  Project  Management  and  Construction 
Management  support  service  being  provided  by  the  firm  of  0' Brien- 
Kreitzberg  and  Associates,  Inc.  through  Phase  III  of  the  Cable 
Car  Rehabilitation  Program;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  Deputy  General  Manager  and  Chief  Engineer,  Public 
Utilities  Commission,  to  execute  said  amendment  to  the  original 
Agreement  with  0f Brien-Kreitzberg  and  Associates,  Inc;  and  be  it 
further 

RESOLVED, , That  the  execution  of  said  amendment  shall 
be  subject  to  the  concurrence  of  appropriate  Local,  State,  and 
Federal  agencies. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


RESOLUTION  N 


WHEREAS,  An  Agreement  between  the  City  and  its  Consultant,  Chin  & 
Hensolt,  Engineers,  Inc.,  for  professional  services  for  engineering  design 
for  reconstruction  of  the  Cable  trackway  was  entered  into  on  September  15, 
1980;  and 

WHEREAS,  While  the  current  Agreement  specifies  that  the  project  will 
consist  of  three  phases   (Preparation  of  Preliminary  Design  Studies  and 
Documents,  Preparation  of  Final  Plans  and  Bid  Documents,  and  Construction), 
authorization  has  been  granted  only  for  Phase  I  and  Phase  II  work  with  a 
maximum  allowable  cost  of  $2,603,873;  and 

WHEREAS,  The  Consultant  has  submitted  a  proposal  for  continuation  of 
professional  engineering  design  services  through  Phase  III;  and 

WHEREAS,  Following  evaluation  of  this  proposal,  staff  of  the  Utilities 
Engineering  Bureau  have  prepared  a  proposed  amendment  to  the  Agreement 
(Amendment  No„  3)   under  which  the  Consultant  would  be  authorized  to  perform 
Phase  III  work  over  a  twenty-four  month  period  and  to  increase  the  total  com- 
pensation allowable  under  the  agreement  by  $1,010,000;  and 

WHEREAS,  This  proposed  amendment  has  been  reviewed  by  the  Public 
Utilities  Commission  and  has  been  found  to  be  acceptable  to  the  Commission; 
now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  approves 
Amendment  No.   3  to  the  said  agreement  for  continuation  of  the  professional 
services  for  engineering  design  being  provided  by  the  firm  of  Chin  &  Hensolt, 
Engineers,  Inc.  through  Phase  III  of  the  Cable  Car  Rehabilitation  Program; 
and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Deputy  General  Manager  and  Chief  Engineer,  Public  Utilities  Commission,  to 
execute  said  amendment  to  the  agreement  with  Chin  &  Hensolt,  Engineers,  Inc., 
and  be  it  further 

RESOLVED,  That  the  execution  of  said  amendment  shall  be  subject  to 
the  concurrence  of  appropriate  Local,  State,  and  Federal  agencies « 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t  JULY  131982 


at  its  meeting  of  

Secretary, 


ecretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

V  82-0295 


RESOLUTION  No.! 


WHEREAS,  The  fueling  system  at  the  Kirkland  Diesel  Yard  is  in  an  advanced 
state  of  deterioration  encompassing  the  existing  vaults,  tanks,  piping,  and 
dispensing  equipment;  and 

WHEREAS,  The  continued  use  and  repair  of  this  equipment  in  its  current 
condition  will  not  be  allowed  by  the  San  Francisco  Fire  Department,  the 
State's  Regional  Water  Quality  Board,  or  the  San  Francisco  Department  of 
Public  Works  Industrial  Waste  Division;  and 

WHEREAS,  The  Municipal  Railway  Engineering  Division  has  prepared  the  plan 
and  specifications  for  the  rehabilitation  of  the  diesel  fueling  system;  and 

WHEREAS,  In  order  to  begin  work  on  the  project,  the  City,  through  the 
Controller,  must  be  able  to  certify  that  all  the  funds  obligated  in  any 
contract  are  available  for  that  purpose;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  a  Municipal  Railway  supplemental  appropriation 
in  the  amount  of  $385,000  against  the  Capital  Reserve  Fund. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  Public  Utilities  Commission 

I   'JULY    1 3 1982 


at  its  meeting  of 


Secretary  and  Assistant  C7enera\  Manager 


RESOLUTION  No 


WHEREAS,  On  June  17,  1982,  the  5KV  power  feed  to  the  Muni -Metro  subway 
emergency  ventilation  fans  had  failed,  hence  rendering  them  inoperative; 
and 

WHEREAS,  The  repair  of  this  equipment  at  the  earliest  possible  time  is  of 
vital  importance  to  the  safe  operation  of  the  Metro  System;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  confirms  the  action  of  its  President  on 
June  17,  1982,  in  stating  a  Declaration  of  Emergency  in  accordance  with 
Section  6.30  of  the  San  Francisco  Administrative  Code  in  order  to  permit 
expeditious  repair  to  and  restoration  of  the  Municipal  Railway  Metro 
Ventilation  Fans  System. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

**«m*«   !  'JULY    lim   n 

'    U      V  at! 


RESOLUTION  £11^5^*7 


RESOLVED ,  Tnat  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  be  requested  to  refrain  from 
expending  any  sums  of  money  raised  by  the  issuance  of  any 
bonds  authorized  by  its  indenture  of  January  15,  1969, 
with  any  modifications  thereto,  as  yet  unissued,  for  any 
other  purpose  than  cable  car  rehabilitation  as  called  upon 
by  this  Commission  during  the  course  of  the  Cable  Car 
Renabili tation  Program;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  General  Manager  of 
the  Public  Utilities,  or  his  designee,  is  hereoy 
authorized  to  enter   into  an  agreement  with  the  San 
Francisco  Municipal  Railway  Improvement  Corporation  to 
accept  the  San  Francisco  Municipal  Railway  Improvement 
Corporation's  pledge  to  perform  as  described  above. 


I  kere-by  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


aim  meeting  of  ITU  1  0  KMC    ^  ;  M        fj  j 


Secretary,  Public  Utilities  Commisxion 


PUBLI 


UTILITIES  V^ISSION 


RESOLUTION  No 


WHEREAS,   During  FY  81/82  the  Municipal  Railway  has  experienced 
unanticipated  higher  level  of  expenditure  in  salaries  than  projected;  and 

WHEREAS,  Based  on  the  rate  of  expenditure  it  has  been  determined  that 
an  additional  $822,524  is  needed  to  meet  salaries  thru  June  30,  1982;  and 

WHEREAS,  Savings  have  accrued  in  other  services  objects  of  expenditure 
which  will  offset  the  deficit  in  salaries;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  request  the  Controller  to  transfer 
funds  from:     Mandatory  fringes  (Object  060)  $438,642,  Professional  Services 
(Object  100)  $38,030,  Other  Contractual  (Object  109)  $322,764,  and  Rental  of 
Prop.   (Object  146)  $23,088  to  Perm  Salaries  (Object  001)  $64,724,  Craft 
Salaries  (Object  003)  $207,093  and  Platform  Salaries  (Object  004)  $550,707. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

fc  'JULY  131982 

at  its  meeting  of  „  — — _______ 


PUBLIC       UT  I  1^  I  'I-  I  ES       COMM  I  EJS  ION 

CITY    AND     COUNTY     OF*     SAN     FRANC  I  SCO 
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MR .      FLYNN:         Special     order    of    business .         Mr.     Jed,  would 
you    like    to   make    trie    presentation?       This    is    to    consider  the 
Municipal    Railway    federal    grant   application   at  approximately 
$6,880,000  of  capital   assistance,    to  purchase   20  articulated 
trolley  coaches  and  related  equipment  under   Section   3  of  the 
Urban  Mass  Transportation  Administration  Act  of  1964  as 
amended . 

MR.   TUCHER0NE:     Good  afternoon,    I'm  Louis  Tucherone  from 
Bureau  of  Finance.     I'll  be  making  the  presentation. 

The  item  before  you  requests  approximately  $6.8  million 
from  the  federal  government  for  the  purchase  of  20  60-foot 
articulated  trolley  coaches. 

We  are  requesting  these  funds  over  a  special  UMTA 
program  which  is  called  the  New  Bus  Equipment  Introduction 
Program.     The  purpose  of  this  program,   according  to  UMTA,  is 
to  introduce  innovative  bus  technology  into  regular  service 
throughout  the  country,   and  in  particular,   technology  that 
would  reduce  the  cost  of  operations  or  improve  handicap 
accessibi lity . 

The  proposal  we  have  before  you   for  the  purchase  of  20 
articulated  trolley  coaches   fits  those  criteria,  especially 
because  of  the  productivity  improvements  that  running 
articulated  coaches  instead  of  standard  coaches  would  bring 
to  the  MUNI  by  saving  the  cost  of  operating.      In  other  words, 
one  driver  could  move  a  greater  number  of  passengers,  and 
about  80  percent  of  our  operating  costs  are  related  to  the 
costs  of  driver  and  maintenance. 
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Th  ey    aire    cj±ven    out     under     regu  1  ea  it     capital     grants     under     Sect  ion 

3   which    you    normally   authorize    applications    for.  However, 
this    is   a    special   program   nation-wide.       It's   a  discretionary 
program  where  applicants   from  around   the  country  submit 
letters  of  proposals  of  interest  and  compete  for  a  limited, 
very  limited  amount  of  money. 

Last  year,   only  about  $5  million  was  given  out  nation- 
wide to  three  applicants,   and  as  you  see,   we're  proposing 
this  year  about  $6.8  million;  however,  we  have  already 
submitted  an  initial   letter  of  interest  to  UMTA  describing 
our  —  outlining  our  proposal.     And  out  of  47  proposals  they 
received,   they  have  said  that  ours  was  one  of  the  best,  and 
they  were  very  interested  in  it. 

And  that  is  why  we  are  now  initiating  a  formal  grant 
process  with  you  so  that  if  they  formally  let  us  know  that 
they  are  interested  in  giving  us  some  money,  we  can  speed  up 
the  procurement  of  the  money. 

As  you  are  aware,  approximately  a  month  ago,  you  adopted 
a  vehicle  replacement  and  rehabilitation  plan  that  called  for 
the  introduction  of  articulated  trolley  coaches  into  the 
fleet  over  the  next  ten  years.  Specifically,  that  program 
called  for  the  purchase  of  30  articulated  trolleys  by  1983-84 
for  service  on  our  high  capacity  downtown  routes  including  30 
Stockton,    1  California,   the  Mission  lines. 

You  may  question  why  we  are  only  applying  for  20  coaches 
in  this  application.     That  is  the   limit  that  UMTA  has  placed 
on  this  program,   and  we  are  basically  pursuing  any  and  all 
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under     this    program . 

As    I've    said,     this    program    is    consistent    with    the  plan 

you've   already   adopted    for    the   rehabilitation   and  replacement 
of   the   fleet.      The   application  you  have  before  you  specifies 
the  actual   items  we'd  be  purchasing. 

In  addition  to  the  actual   20  60-feet  coaches,   there  are 
some  related  equipment  which  would  include  the  ability  for 
the  coaches  to  proceed  off  wire  with  a  battery  or  a  diesel 
generator  so  that  if  there  are  tie-ups  on  the  line,   that  is, 
there's  a  traffic  blockage  or  there's  a  power  outage,  these 
coaches  could  move  out  of  the  detour  with  a  battery  pack. 

As  you  are  aware,  we  did  demonstrate  on  the  MUNI  lines 
on  loan  from  the  Crown  Icharist  Corporation.     And  that  coach 
fared  very  well,    received  very  favorable  reviews  from  both 
the  public  and  our  drivers  and  our  maintenance  people.  And 
in  fact,   if  you  hadn't  seen,  we  got  a  rare  rave  notice  from 
the  Phantom  Computer   in  the  San  Francisco  Examiner  who  rated 
the  trolley  at   four-star  commute,   which  means,    sell  your  car. 
MUNI  has  got  even  one-star  notices  which  means  you're  better 
off  walking. 

I'd  be  glad  to  answer  any  of  your  questions  about  the 
application  either  before  or  after  public  comment. 

MR.   SANGER:      I   just  have  one  question.     Just  to  clarify 
it,    this   for  replacement? 

MR.   TUCHERONE:     A  replacement  and  an  expansion. 

MR.   SANGER:     This   is  part  of  the  replacement  plan? 

MR.   TUCHERONE:     Which  included  the  ability  to 
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p  f .  i  K     ridership . 

MR.     SANGER:        If    we    get    tnat    many.        But    it's  basically 

replacement . 

MR.    HSIEH:      I  do  like  to  add  that   I  did  have  a  chance  to 
ride  this  particular  equipment,   and  I   find  it's  very 
impressive  and  I   just  hope  that  you  acquire  the  grant  as  soon 
as  possible. 

MR.   FLYNN:     Let  me  say  this  is  a  public  hearing,  and 
those  individuals  or  organizations  that  plan  to  speak,  I 
would  like  if  you  would  be  kind  enough  to  fill  a  card  so  that 
I  may  call  on  you  at  the  proper  time.     And  when  you  approach 
the  microphone,   it  will  be  necessary  to  give  your  name  and 
organization  which  you  represent  because  we  have  taken  the 
information  down  by  the  recorder  or  the  reporter  which  has  to 
be  turned  over  as  part  of  the  package  going  to  UMTA. 

I  do  have  cards.     Mr.   Klebolt,    I  guess  you're  preparing 
to  speak  and  you  haven't  filled  out  a  card  but  I  recognize 
you  right  now. 

MR.    KLEBOLT:     Thank  you  President  Flynn  and  members  of 
the  Commission.     Maurice  Klebolt,    San  Francisco  resident, 
president  of  Cap/Trans. 

1976,   our  organization  brought  a  litigation  against  this 
Commission  for  the  purchaser  to  restrain  this  agency  and 
Mr.  Gavin  at  the  time  from  disposing  of  a  hundred  and  roughly 
three  trolley  coaches.     We  lost  because  of  our  inability  to, 
as  you  know  doubt  are  aware,    to  raise  the  bond   funds  to 
pursue  our  case. 
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expansion    of    electr  i  fT  ied     coache  s     is    here     -to    haunt     us     to  the 

tune    of   6.8   million,    plus    the   match   which   will    probably  be 
close   to  8  million   for   20   replacement   vehicles    for  what 
assumes  to  be  replacement  flares. 

I  commend  to  the  Commission  that   the  MUNI,    in  their 
enthusiasm  to  bring  aboard  60-foot  articulated  trolley 
coaches  is  —  they  ought  to  be  commended.      It's  pie  in  the 
sky.      It's  an  abuse  of  public  funds.     The  procurement  of 
these  vehicles  from  a  communist  country  leaves  a  lot  to  be 
questioned. 

I  don't  think  San  Francisco  is  ready  for  Budapest.  I 
don't  really  believe  San  Francisco  is  ready  for  Germany.  I 
think  they're  ready  for  a  U.S.  builder  to  come  forward  with 
an  articulated  trolley  bus. 

And  I  commend  to  the  Commission  that  in  these  days  of 
Reaganomic  cuts  and   social   service  cuts  and  health  and 
welfare  and  other  benefits,   that  before  you  blow  this  money, 
that  you  consider  a  plan  which  would  bring  on  30  40-foot 
trolleys  which  you  could  obtain  from  Philadelphia  at  a  very 
reasonable   figure  of  $75,000  per  vehicle,    the  modification 
rehab  plan,   and  bring  this  to  the  Reagan  Administration  as 
your  replacement  effort  to  save  probably  $4  million  or  5  and 
give  us  back  equipment  that  operators,    riders,  mechanics 
would  be  happy  with. 

I  don't  think  in  your  package  there  is  any  comment  from 
the  maintenance  people  who  worked  on  the  Crown  Icharist 
vehicle.      I  don't  think  you  have  any  comment   from  Foreman 


I    think    what    you   have    are    comments    from    staff.       And  I 
think   this    requires    that    the   Commission    step   down   through  the 
ladder  of  your  bureaucracy,    find  out   from  the   trenches  what 
they  actually  think  of  the  vehicle. 

It  has  a  couple  of  serious   flaws  that  I'm  sure  can  be 
brought  out  of  that  model.     But  do  we  really  want  to  start  an 
LRV  program  with  20  articulated  trolleys  with  89 
modifications?     I  don't  think  so.      I  don't  think  so. 

When  we  speak  earlier  of  the   joint  usage  of  passes  with 
BART,   we  talk  about  savings.     Anyone  who  says  savings  knows 
it  means  reducing  MUNI  operations.     Those  savings  means 
curtailing  neighborhood  services  in  order  to  pay  the  BART 
deficit.     We  all  know  the  more  people  you  put  on  BART  the 
less  buses  you  need  on  Mission  Street. 

I  mean,   that's  a  fact.     And  I've  got  to  contend  that  our 
group  has  always  tried  to  be  cost  effective.     When  the  Board  - 
when  a  member  of  the  Board  asks,   is  there  a  better  way, 
without  a  lot  of  Tomfoolery,  we  try  to  logically  pursue  a 
better  way. 

I've  —  I  might  tell  you  members  of  the  Commission  that 
in  Philadelphia,    a  system  which  has  adopted  the  Flyer  900 
series  trolley  bus  —  we  have  the  700.      Pardon  me,    800  — 
that  they  do  have  surplus  marmans.     They're  being  held 
temporarily  but  I  understand  there  will  be  surplus  later  this 
year,   a  vehicle  we  ran  for  30  years  and  I  think  would  work 
well   for  patches. 
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Mr.     Sk lar     turns     the     power    on .      somebody ■ s     goxng     to     lose  some 

electric    service   because   we    can't    run    the    24    line    with  the 
fleet    in   place   as    it    is  today. 

So  I  commend  to  you,   my  wisdom  as  a  manager,    I  would 
probably  go  out,    for  $300  a  kick,   get  a  good  marman,    rehab  it 
with  a  Mr.   Sklar  package  of  65,000,   and  we'd  get  on  and  have 
a  beautiful  piece  of  old  commission. 
MR.   FLYNN:     Kathi  Smith. 

MS.   SMITH:     I  just  recently  saw  this  since  I  got  my 
agenda,  but  on  one  level,    it  seems  like  it's  the  first  time  I 
can  come  here  and  say  thank  you  at  least  for  including 
wheelchairs  because  that's  what  you're  doing.     I  think  for 
the  future,   though,   you  could  save  my  anxiety  level  and  at 
least  the  23  calls  that  I  had  to  respond  to  since  at  least 
last  Thursday  when  this  agenda  was  available  to  include  that 
agenda  in  your  announcement. 

I  do  have  some  questions  on  it,    and  I've  had  some 
experiences  with  the  articulated  bus  and  the  lifts,   but  I  am 
pleased  that  you're  finally  going  to  do  this.     The  one 
concern  the  club  has  is  that  several  years  ago,    there  was  a 
similar  purchase  agenda   item  of  about  50  wheelchair  lift 
buses   from  UMTA,    and  that  was  cut  back  down  to  25  after  it 
was  passed  by  the  PUC. 

My  understand  and  several  others'   understanding   from  MTC 
officers  was  that  the  other  portion,   the  other  half  of  those 
funds   for  the  other  25  buses,   was  diverted  to  the  cable  cars. 
So  one,    if  you  are  going  to  purchase  these,    I  would  like 
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purchased     with     lifts,      and     wh a  t     assurances     you     can    do . 

Also    a    little   more   breakdown.       Perhaps    you   can  provide 
it   in   terms  of  that  6  million,    if  the   5  million  was  only 
granted   last  year,    if  you  have  to  cut  what   is  going  to  be  cut 
in  the  grant. 

MR.   FLYNN:      I  can  respond  to  what  the  composition  of  the 
grant  is.     And  the  composition  of  the  grant  is  $6  million  for 
20  vehicles  and  $50,000  is   for  20  radios,   purchase  of  20  fare 
boxes,   $100,000,   purchase  —  or  bricks,    for  20  articulated 
trolley  coaches  is  $140,000,    spare  engines  and  parts, 
$300,000,   projects  port  service  of  150,000,   City-wide  cost 
allocation  of  135. 

Those  are  the  items  which  compose  that.  So  actually  the 
actual  coaches  without  radios  or  other  provisions,  $6  million 
$880,000  in  addition  to  those   items  which  I've  mentioned. 

MR.    SKLAR:        I'll  mention  one  other  thing  to  Miss  Smith. 
This   is  the   first  purchase  since  we  made  the  commitment.  We 
are  keeping  it.     There  will  be  bus  purchase  specs  coming  from 
ticket  standards  and  articulated   lift  equipped  coming  on 
later  this  summer.     We  haven't  deviated   from  it  all.     And  the 
20  could  be  reduced  by  whatever  number  of  dollars  UMTA 
reduced  it. 

The  money  cannot  be  diverted   for  anything  else.  It's 
either  this  or  nothing. 

MR.   TUCHERONE:     That's  why  I  wanted  to  comment  on  that 
allocation  that  we  diverted   funds  that  were  supposed  to  go 
for  bus  purchases  and  cable  lifts.      It  was  erroneous.      If  we 
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t>ut     all     the     vehicles     we     pu  rcha  se    will     t>e     lift     equipped  . 

MR.     FLYNN:    all    right.       Next    speaker,     please,     is    Is  it 

Mr.    or  Ms.    M-u— e-n— c-h? 

MR.    MUENCH :      Yes,    Muench.      I  am  not   representing  any 
organization.     I  only  heard  about  the  proposal   today,   and  the 
main  point  that  I'd  like  to  make  —  and  I  have  not  ridden  on 
this  new  bus  that  was  described  that  was  put  on  show,   but  I 
have  ridden  articulated  buses  in  a  number  of  cities  including 
the  ones  on  AC  Transit  here,   and  now  maybe  these  new  ones  are 
going  to  be  different. 

Every  one  I've  ever  ridden  on  has  an  absolutely 
horrendous  squeak  which  is  caused  by  the  articulations.  It's 
like,   you  know,   the  scraping  of  a  spoon  in  the  sugar  bowl  or 
the  finger  nails  on  the  blackboard,   a  really  grating  noise. 

Now,    if  that's  been  worked  out  in  the  modern  design  of 
articulated  trolley  buses,    fine,   but  if  there's  30  on  order, 
I  would  suggest  that  you  make  sure  that  new  buses  don't  have 
a  horrendous  squeak  because  I'm  sure  I'm  not  the  only  person 
that's  been  bothered  by  them.     And  if  the  squeak  can't  be 
gotten  out  of  the  articulated  bus,    I'd   say  we'd  be  better  off 
with  the  unarticulated . 

MR.    FLYNN:     Thank  you  very  much.      I  noticed  you're  from 
Berkeley.     Happy  to  have  you  over  in  San  Francisco. 

MR.   MUENCH:      I'm  in  the  process  of  moving  over  to  the 

City. 

MR.    FLYNN:     Greatest  city  in  the  world. 

MR.   HSIEH:        I  want  you  to  know  I  didn't  hear  any 
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Thank  you. 

MR.    FLYNN:       Next    speaker,    Mr.    Walter   O ' Donne 1 1 ,  and 
following   Mr.    O'Donnell   will   be   a   Mack   Hicks,  please. 

MR.    O'DONNELL:      First   a   statement  was  made  I'm  quite 

sure  you  haven't  contacted  the   union  yet  about  meet  and 
confer.     Because  you're  talking  about  we're  going  to  reduce 
runs,   buses  reduce  runs.     The  unions  have  to  agree  to  that. 
You  don't   just  reduce  runs  on  your  own.  Okay. 

But  you  talk  about,   oh,    something  else.     Where  are  you 
going  to  service  these  buses?     Where's  the  new  pits?     Are  you 
going  to  get  buses  in?     Pits  aren't  big  enough  for  the 
articulators.     What  are  you  going  to  do?     Oh,   not  going  to 
service  them.     No  service,   no  maintenance  then. 

Talking  about  increased  —  You're  only  talking  about  the 
visible  handicapped  people  in  wheelchairs.     Others,   you  know, 
right  now,  we  have  an  ear-sized  stop.     The  buses  right  now, 
the  regular  buses,    then  can't  get  to  the  curb.  The 
articulators  will  hang  out  that  much  more. 

There's  other  people  with  reduced  mobility.     They  all 
have  to  crawl  in   front  of  the  bus  because  getting  out  from 
the  back  of  the  bus,    that  rear  end,    the   second,  articulated 
end  will  be  sticking  way  out.     So  they  can't  get  out  in  the 
back.     They  all  have  to  come  out  —  This  may,    in   fact,  slow 
your  service  up,   because  when  somebody  gets   in  with  a  cane, 
not  in  a  wheelchair,    they  reduce  mobility.     You  can't  tell 
them  to  get  to  the  back  of  the  bus  and  go  up  the  other  end  of 
the  bus . 
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BacrJc     in      *  58,      I     jumped    out     of    at     car  *  s    way,      and     everybody  my 

acquaintence   at    USF,    they    thought    I    was    about    to   die.  The 
car  didn't   —   I  missed   the  guy,    jumped  out  of  his  way.  It 
hit  me,    failed   into  a  sewer   trap  doing  about  90.      He  was 
saying  that  changed  my  philosophy,    I'm  saying,  but,   you  know 
I'm  —  I'm  telling  Maurice  there,   we're  going  to  take  a  trip 
out  and  see  the  bridge  people. 

Now,    President  Reagan  on  the  one  hand  saying  don't  buy 
your  opinion,   don't  deal  with  the  Russians  and  that  pipeline 
Listen  to  me.     And  he's  putting  restrictions  on  American 
companies  right  now  overseas. 

Now,   the  British  prime  minister,  we'll  contact  her  and 
tell  him  we'll  ship  American  money  to  Budapest. 

MR.    FLYNN:     Mr.   O'Donnell,    I  would   just   like  to  respond 
to  a  couple  of  things  which  you  said.     You  questioned  where 
it  will  be  maintained  and   I  recall  you  being  at  the  Board  of 
Supervisors  when  the  question  was  raised  and  the  answer  was 
given  in  your  presence,    so  that's  a  redundant  question. 

MR.   O'DONNELL:     Why?     Where  are  you  going  to  service  it? 
MR.   FLYNN:     You've  heard  the  answer  before.      I   just  want 
to  respond  to  you. 

MR.   O'DONNELL:     Where  is  it? 

MR.   FLYNN:     Mr.   O'Donnell,   would  you  please  be  as  kind 
to  me  as  I  was  to  you? 

MR.    O'DONNELL:  Yeah. 

MR.   FLYNN:     The  question  about  meet  and  confer  we'll 
cover  at  the  proper  time.     We're  not  buying  buses  today. 
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MR.     O'DONNELL:         No.         A     statement    was  made   

MR.    FLYNN:       Will    you   please  listen? 

MR.    O'DONNELL:      A   statement   was   made.      Wasn't   that  true 
then?     You're  making  a  statement  before  the   fact.  You're 
putting  the  cart  before  the  horse.     You  made  a  statement. 
Your  —  your  representative  is  stating  but  we're  going  to 
have  reduce  runs  then. 

MR.   FLYNN:     No  one  said  we're  going  to  reduce  runs. 
That  came  from  an  audience  — 

MR.   O'DONNELL:     No.     Your  representative,   the  first 
speaker . 

MR.    FLYNN:     Okay.     Well,    anyway,    thank  you  very  much. 
MR.    HSIEH:        No,   he  didn't. 

MR.    FLYNN:   Mr.   Mack,    I  think  you  wanted  to  talk  on  Item 
15  and  this  is  really  Item  6.     All  right.     And  we  will  hear 
15.      Is  that  Norman  Armentrout?     Maybe  I  pronounced  it  wrong. 
108  Haight  Street. 

MR.    ARMENTROUT:      Item  15. 

MR.   FLYNN:    15?     All  right.     Thank  you  very  much. 

Mr.    Perry,    Fred  Perry,    Item  6,    is  it? 

MR.    PERRY:     Thank  you  very  much,   Mr.  President. 

In  the  interest  of  time,  much  of  what  I  was  going  to  say 
has  been  said.     Thank  you. 

MR.    FLYNN:     Thank  you  very  much.     Thank  you  very  much. 

That  concludes  the  public  testimony  from  the  public  with 
reference  to  the  special  order  of  business. 

Commissioners?     Any  further  comments,    any  further 
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MR.     McCREA r         Where    I     guess    I     was     going     to  ask 

Mr.    Sklar .       I'm    still    not    clear    about    the    answer  to 

Mr.    Sanger's   question   as   to  whether   these   are  replacement 

coaches  or  additions. 

MR.    SANGER:      I   think  I  know  the  answer. 

MR.   McCREA:      I  have  clearly  indicated  they're  additions. 
Now,  what  are  they?     It  states  on  the  cover,    it  says,  30 
articulated  buses  over  the  next  three  years  in  order  to  serve 
projected  peak  ridership  growth  and  trolley  expansion. 

MR.   TUCHERONE:     That's  right.     We  would  not  be  retiring 
or  we  don't  anticipate  retiring  any  of  the  flyer  coaches  we 
have  in  the  fleet  if  and  when  these  new  coaches  arrive. 

These  coaches  were  recommended  in  the  plan  you  adopted 
for  the  fleet  to  accommodate  extra  demands  on  the  fleet  as 
well  as  eventually,    in  about  ten  years  when  we  have  to  retire 
some  of  those  trolley  flyer  coaches,   they'll  be  newer  and 
they'll  be  available  in  the  fleet  but  they  will  not  be  in  the 
immediate  replacement. 

MR.   McCREA:     That  was  my  impression. 
MR.    SANGER:     Are  these  a  part  of  the  vehicle 
rehabilitation  plan  we  adopted? 

MR.   McCREA:     Consistent  with  the  —  We're  not  retiring 
the  trolley  coach. 

MR.    SANGER:      I'm  not  retiring  trolley.      I  believe  we  are 
retiring  diesel  coaches  as  we   inaugurate  the   24  line  and  we 
are  not  reducing  lines,    so  we'll  be  able  to  carry  more  people 
because  of  the  extra  capacity.     But  in  effect,  they're 
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MR.     McCREA :         Diesel     coaches . 

MR.  SANGER:  But  that  is  a  replacement  error.  We're  not 
expanding    the    size   of   the  fleet. 

MR.  FLYNN:  Further  questions  from  the  commissioners?  I 
entertain  the  motion   for  the  special  order  of  public  business 

MR,    HSIEH:        So  moved. 

MR.    SANGER:  Second. 

MR.   FLYNN:     All  in  favor? 

Those  opposed? 

The  ayes  have  it  and  such  shall  be  the  order. 
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CITY    AND     COUNTY     OF     SAN  FRANCISCO 


I,    CAROLYN  M.    WILSON,    a   Notary   Public    in    and  for 
the  City  and  County  of  San  Francisco,    State  of  California, 
do  hereby  certify: 

That  the  foregoing  proceedings  were  reported  at  the 
time  and  place  therein  stated  by  me,   a  Certified  Shorthand 
Reporter,   and  thereafter  transcribed  under  my  direction. 

I  further  certify  that  I  am  not  interested  in  the 
outcome  of  said  action,   nor  connected  with,   nor  related 
to  any  of  the  parties  in  said  action,   or  to  their  respective 
counsel • 


IN  WITNESS  WHEREOF,    I  have  hereunto 


set  my  hand  and  affixed  my  seal  of 


office  this   16th  day  of  August,  1982. 


NOTARY  PUBLIC 
in  and  for  the  City  and  County  of 
San  Francisco,    State  of  California 


WATER  AND  POWER 


UTILITIES  ENGINEERING  BUREAU 

ORAL  MOORE,  Chief  Engineer  and  Deputy  General  Manager 


SAN  FRANCISCO 
WATER  DEPARTMENT 


July  9,  1982 


MEMORANDUM 


CO 

GO 


TO: 


Members,  Public  Utilities  Commission 
Commissioner  H.  Welton  Flynn,  President 
Commissioner  Nancy  C.  Lenvin,  Vice  President 
Commissioner  Peter  McCrea 
Commissioner  John  M.  Sanger 
Commissioner  Thomas  Hsieh 


CO 


FROM: 


Oral  L.  Moore 


SUBJECT:     Authorization  of  Contract  Modifications 

By  PUC  Resolution  81-0101,  dated  March  10,  1981,  the  Commission 
delegated  to  the  General  Manager  of  Public  Utilities  and/or  the 
Deputy  General  Manager  and  Chief  Engineer  authority  to  execute 
construction  contract  modifications  in  amounts  up  to  $50,000  or 
10%  of  original  contract  and  to  report  quarterly  all  contract 
modification  so  authorized. 

Summarized  below  are  all  contract  modifications  authorized 
during  the  period  April  1  -  June  30,  1982. 

HH-629      Power  Improvement  Program.     Columbus  and  Van  Ness 


Avenues,  North  Point,  Stockton  and  Union  Streets,  and 
Vicinity.     Underground  Transit  Power  Facilities  and 
Related  Work:     Contract  Modification  No.  1.  $10,000 
(3.1%  of  Contract) 

Modification  No.  1  increases  the  allowance  for  extra 
work  in  Bid  Item  28. 


HH-649      Coast  Range  Tunnel  Repair  and  Painting  Fan  Housing; 
Contract  Modification  No.  1.   $1,471.00  (7.56%  of 
Contract) 


Contractor  to  furnish  and  install  corrugated  metal 
gable  on  the  fan  housing  and  a  vent  shaft  cap, 
construct  a  gutter  drain,  paint  inside  surf aces  of  steel 
plates  of  fan  housing  and  do  other  related  work. 


693  Vermont  Street,  San  Francisco,  California  94107 


HH- 6  SO  Installation    of    Underground    Power    Facilities    and  ^ 

Related   Work:       Contract   Modification   No.    1.  $8,600.00 
(3. 03%   of  Contract) 

Contractor  to  furnish  and  install  a  new  ATEA  527  pole, 
add  new  pull  offs  and  revise  existing  pull  offs. 

HH-661      Sacramento  Electrification  Project  Druram  Street  to 

Walnut  Street  Street  Lighting:     Contract  Modification 
No.  1.  $16,398.00  (2.07%  of  Contract) 

1.  Contractor  to  remove  traffic  signal  assembly  from 
certain  streetlight  poles  and  re-mount  the  traffic 
signal  assembly  on  new  Traffic  Signal  Standards. 

2.  Contractor  to  furnish  and  install  new  Traffic 
Signal  Standards  for  re-mounting  the  traffic  signal 
assembly . 

3.  Contractor  to  cut  and  cap  certain  combination 
trolley  and  streetlight  poles  and  salvage  the  arms 
and  luminaires  as  City  Property. 

HH-669      Alterations  to  425  Mason  Street  Building  for  B.M.I.S.: 
Contract  Modification  No.  1.  $37,830.36  (9.32%  of 
Contract) 

1.  Relocate  partitions  and  ramp  on  5th 
floor.....   $  4,739.  77 

2.  Extend  Halon  system  to  Room  503  and 

under  floor  in  502  and  503   22,799.51 

3.  Relocate  wall  and  remove  column 

on  7th  floor   1,579.51 

4.  Furr  plumbing  on  8th  floor  and 

move  partition   831.06 

5.  Install  co-04  cable  from  3rd  to 

5th  floor    7,881.01 

$37,830.86 

MR-689      Special  Machine  Shop  Modifications  24th  and  Utah  Streets 
Contract  Modification  No.  2A  $2,532.00  (Modification 
No.  1  and  2A  total  2.69%  of  Contract) 

Contractor  to  substitute  stainless  steel  sinks  for 
specified  porcelain  sinks,  provide  waterproof  light  in 
shower  and  test  the  welding  in  the  structural  steel 
supporting  the  overhead  crane. 

MJN:kl 

cc:     RSklar  [RSmith  (PUC)  File  -  UEB 

OLMoore  MJNaito  Lib  File 


HETCH  HETCHY  WATER  AND  POWER 

MEMORANDUM 


DATE:      July   20,  1982 


TO:  RICHARD  SKLAR 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

As  of  the  beginning  of  the  1982-83  fiscal  year,  all  three  Hetch  Hetchy  storage 
reservoirs  were  near  capacity  or  spilling. 

Negotiations  are  under  way  with  the  National  Forest  Service,  and  a  possible 
settlement  is  in  sight  of  the  lawsuit  concerning  lands  owed  the  United  States 
as  a  result  of  the  Raker  Act.     As  of  this  time,  the  City  Attorney's  office  and 
the  Real  Estate  Department  are  evaluating  the  settlement  proposed  by  the  Forest 
Service . 

During  the  month  of  June,  4,896,200  kWh  of  electrical  energy  was  delivered  to 
Muni  Railway  revenue  vehicles,  up  600,000  kWh  from  June  1981. 

Between  June  15  and  June  17,  Station  E,  with  its  five  feeder  circuits,  was 
transferred  from  PGandE  jurisdiction  to  Hetch  Hetchy. 


HETCH     HETCHY  OPERATIONS 

Storage  Conditions 


Capacity  in 

Storage  in 
Acre   Feet  on 

Per  Cent 
of 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Reservoir 

Acre  Feet 

July  1 ,  iyoz 

Capac  i  ty 

Tii  1  v   1  1981 

C  ap  a  c  i  t  y 

Hetch  Hetchy 

360,400 

357 ,799 

99 

■jri  lOA 

JdL , / zu 

yo 

Lake  Lloyd 

273,345 

268,992 

98 

224,554 

82 

Lake  Eleanor 

27,100 

26,920 

99 

26,243 

97 

660,845 

653,711 

99 

602,517 

91 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  was  increased  to 
approximately  230  mgd  for  the  month  of  June  by  the  use  of  San  Joaquin  Pipeline 
Nos.   1  and  3. 


Power  Production 

During  the  month  of  June,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  44.060,   60.773  and  107.454  million  kilowat thours 
respectively,  for  a  total  of  212.287  million  kilowa tthours ,  having  a  value 
in  excess  of  $8,500,000.     This  revenue  reflects  both  the  actual  sale  during 
the  month  of  some  57  million  kilowat thours  and  the  potential  sale  of  some  22 
million  kilowa tthours  to  the  assigned  industrial  customers  at  market  rates. 
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SAN    FRANCISCO    WAT EH  DEPARTMENT 

TO:  General  Manager,   Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 


General  Information 


Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  June  amounted  to  23.7  billion  gallons  or  79-6%  of 
capacity.     This  is  lower  than  the  2*4.9  billion  gallons  and  83-6% 
of  capacity  at  the  end  of  May.     For  the  Suburban  system  as  a 
whole,  storage  amounted  to  67.4  billion  gallons  and  86.7$  of 
capacity  compared  to  69-7  billion  gallons  and  89.6%  of  capacity 
at  the  end  of  last  month. 


Operating  Problems 

On  June  26  and  again  on  June  27  major  main  breaks  occurred 
on  the  8-inch  cast  iron  main  in  fi6th  Avenue  between  Anza  and 
halboa  Streets.     In  both  instances,  due  to  the  prompt  and 
efficient  response  by  Department  personnel,  major  damage  was 
confined  to  the  paving  above  and  adjacent  to  the  broken  main. 
Damage  to  other  utilities  was  minimal.     A  vehicle  parked  over 
the  broken  main  sustained  minor  damage  when  the  pavement  collapsed 
and  the  vehicle  dropped  into  the  hole.     On  each  occasion  the  section 
of  the  broken  main  was  repaired  that  same  day. 


-l- 
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Wa  ter  Supply 


Hetch  Hetchy  water  import:  An  average  of  233.6  million  gallons 
per  day   (MG)   for  the  month  of  June. 

Sunol  Valley  Filtration  Plant  treated  31.8  MGD . 
San  Andreas  Filtration  Plant  treated  60.1  MGD. 


Consumption  (MGD  average) 

June  1982  -  318.9) 
June  1981    -  3J0.4) 

June  1982  -  318. 9) 
June  1976    -    355. D 

12  months  preceding 

July  1,  1982  -  250.1) 
July  1,  1981     -  251.1) 


3.6  percent  less 
11.4     percent  less 

.01  percent  less 


Storage  (million  gallons)  as  of  July  1: 
1981  1982 


Increase 
-  Decrease 


Alameua  Div.    (Capacity  48,01*0 

3^,719  43,780  9,061 

Peninsula  Div.    (Capacity  29,783) 

15,701  23,671  7,970 

Total  (Maximum  Capacity  77,797) 

50,420  67,451  17,031 


%  Full 
Capacity 


91 


79 


87 
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l±sm    and    Tire  spa. 


On    the    Peninsula   watershed   vandals   damaged   fencing  at 
8  locations  and  locks  were   stolen  from  gates  at   4  locations. 
The  gate  at   the  Crystal  Springs  Golf  Course  was  badly  damaged. 
The  cost  of  vandalism  repairs  was  $5,600.     A  total  of  78  trespassers 
were  evicted  during  the  month. 

On  the  Alameda  watershed  fencing  was  damaged  along  Marsh, 
Foothill,  Sunol-Pleasanton  and  Calaveras  hoads.     Two  wire  gates  were 
damaged  along  Marsh  Road.     Several  "No  Trespassing"  signs  were 
replaced  along  Marsh  Road.     Repair  of  vandalism  damaged  amounted  to 
$1,500.     A  total  of  175  trespassers  were  evicted  during  the  month. 

In  San  Francisco  vandals  removed  the  revolving  roof  lights 
from  5  vehicles  parked  in  the  Corporation  Yard.     Vandals  broke  into 
the  store  room  at  the  University  Mound  Chlorine  Station  and  pokea 
holes  into  sacks  of  calcium  hyroxide  stored  there,  pulled  the  P.G.&E. 
meter  off  the  exterior  wall  and  damaged  the  light  fixture.     The  cost 
to  repair  vandalism  damage  was  $1,200; 

Net  Paying  Sales 

June  30  Year 
1982  To  Date 

Actual  $3,801,611  $11 , 295 , 827 

Estimated  1,388,625  11,100,000 

Increase/Decrease  (586,981  )  (201  ,173) 

Increase/Decrease  {%)                            (13*38)  (.19) 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises 
pay  in  June  all  royalties  or  percentage  of  revenue  through  May. 

Santa  Clara  Sand  and  Gravel  $21,135-72 
Sunol  Golf  Course  15,755.63 
Crystal  Springs  Golf  Course  12, 061.97 
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Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  23  vehicles. 

Vehicle  Accidents 

During  the  month  of  June  there  were  2  accidents,  1  of  which 
possible  was  avoidable. 


Industrial  Accidents 

There  were  l\  lost-time  injuries  in  June 
27  for  the  calendar  year.  ■ 


There  is  a  total  of 


Service  Renewals 


Replacement  of  old,  corroded  or 
undersize  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 


June 
1982 


25^ 


June 
1982 


56 


15 


Fiscal  Year 
1981-82 


2,360 


Fiscal  Year 
1981-82 


1,637 


152 


Flushing 

The  flushing  program  was  suspended  in  June. 


Mains  (all  sizes),  lineal  feet 


June 
1982 

-0- 


Fiscal  Year 
1981-82 

902,500 
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RICHARD  SKLAR.  G«ne»l  Manage 


MEMORANDUM 


July  23,  1982 


TO: 


THRU: 
THRU: 

FROM: 

SUBJECT: 


PUBLIC  UTILITIES  COMMISSION 
Commissioner  H.  Welton  Flynn,  President 
Commissioner  Nancy  C.  Lenvin,  Vice-President 
Commissioner  Peter  McCrea 
Commissioner  John  M.  Sanger 
Commissioner  Thomas  Hsieh 

RICHARD  SKLAR 
DOUGLAS  WRIGHT 

MATHEA  FALCO 

ANNUAL  REPORT  ON  CLAIMS  SETTLEMENTS. 


Attached  is  the  Annual  Report  of  the  Claims  Department  for  Fiscal 
Year  1981-82.     We  have  revised  the  format  in  order  to  provide 
pertinent,  but  not  excessive,  information  on  Claims  activities. 
Your  suggestions  on  further  improvements  in  our  reporting  would 
be  welcome. 


Attachment 


287  CfTY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)  558-4986 


AJOTOAJ.    KEPOHT    IMOU    TXU    DOT  NO   JUM    >0.  1982 


KTV  claims  rm>: 

FEESQKAI  HUTTKT  : 

CCKEINTD  PD2S0RAL  1KJHST 
AKD  PBOPEBTT  DAMAOK: 

TOTAL: 


1.130 
1,467 

223 
2,820 


1123,142,469.68 
1,568,401.88 

9,002,043.59 
$133,712,915.15 


CLAIMS  bl^TLED: 


ww-unaim): 

LITIQATB): 
COUET  JTOCBtUO: 
TOTAL: 


961 

103 
1.378 


I  545.090.39 
3,731,*66.62 
364, 720.94 
f  4,641,277.95 


PEBCEWTAQE  Or  DOlLAfi  AKOOWTS  SETTLED  COMPARED  TO  DOLLAfi  AMOOHTS  CLAIMED:  3* 


CLAIMS  DENTED: 


PERSONAL  IRJTTET: 

PBOPDin  DAMA0X: 

COMBINED  PERSONAL  INJCfil 
AND  FBOPXETT  DAMAQX: 

TOTAL: 

OUTSTANDING  CLAIMS: 

ODTSTANDINO  LAWSUITS: 
TOTAL: 

CLAIMS  SETTLED  BY  VEHICLE  TIM:: 
MOTOS  COACH: 
TRQLLKT  COACH: 
BSSEBCABi 
CABLE  CAfi: 
TOTAL: 


449 

565 

87 
1,101 

2,206 

1,472 
3,678 

729 
379 
155 
115 
1.378 


S  3M36, 703*65- 
770,396.21 

2,108,542.70 
I  37.715,642.56 

I  59,433.628.39 

216,033,859.95 
1275,467.488.34 


f  1,917,095.88 
596,324.05 
1,256,383.09 
871.474.93 

f    4,641, 277.95 


ACCIDENTS  RECORDED  BT  TPHCLI  TTPI: 
MOTOR  COACH: 
TBOLLET  COACH: 
STHEETCJLR: 
CABLE  CAfi: 
ST AXIOM : 
TOTAL: 


3,197 
2,032 
626 
388 
171 
6,4l»» 
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LOUISE    STOLIy}  date  July    20,  1982 

,rough       PAUL  MATSUMJJr/^  subject:     UMTA  Quarterly  Report 

0M  MERRILL  COHN 


Attached  are  the  quarterly  reports  for  the  second  quarter  of 
19  02,   for  the  following  projects. 

Transit  Improvement  Program  for  San  Francisco 
Municipal  Railway:     Project  No.  CA-0  3-004  3 

System  Improvement  Program  for  San  Francisco 
Municipal  Railway:     Project  No.  CA-03-0078 


Enc . 

VS:lc  ?r^- 

cc:     OLMoore  w/enc. 

PTMatsumura  w/enc. 
MRCohn  w/enc . 
LOlivari  w/enc. 
VSmith  w/enc. 
uTile  "M"  w/enc. 
Lib,  File 


San  Francisco 
Water  Depart  men I 


Hetch  Hetchy 
Water  and  Power 


San  Francisco 
Municipal  Railway 


PUBL I O      UTX LITI ES  COMMISSION 
UTILITIES     ENGINEERING  BUREAU 

TRANSIT    IMPROVEMENT  PROGRAM 
FOR 

SAN    FRANCISCO   MUNICIPAL  RAILWAY 

Project  No.  CA-03-0043 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN   MASS   TRANSPORTATION  ADMINISTRATION 

April  -  June,  1932 


GENERAL 


This  report  describes  the  progress  of  the  San  Francisco 
SuniciS?  Railway's  Transit  Improvement  Program  during 
the  second  quarter  of  the  calendar  year  19  82. 

CONTRACTS   UNDER  CONSTRUCTION 

Fare  Collection  Equipment  for  Muni   Metro  Subway-Contract 
I^T^TR^652~  -  Purchaser  Contract  Proposal  no^725 

Contractor  continued  retrofitting  subsystems  on  the  entry 

system  to  accommodate  MlWI-BART  ticket  compatibility. 
Furnish  and  Install  Metro  Aunt's  Booth  and  Related  S ystem; 

All  contract  work  completed. 

Muni  Metro  Subway  and  Twin  Peaks  Tunnel  MR-672 
hnnnnnlnations  Data  Transmission  bystem  -  Contract 
Contractor:     Kingston  Contracting,  Inc. 

Contract  work  is  substantially  completed. 
Processing  Contract  Modification  No.   4  . 

Mnni  Metro  Subway  -  Muni  Destination  Sign  System 

Contract  No.  MR-676 

contractor;     Abbeft  Electric  Corp. 


Contractor  con 


tinued  remedial  work  and  testing  sign  system. 


Furnish     ar»a     Install     P.C.  Test  ^p°Wer  S"PFlY 

Muni    Metro    Center     -    Contract    wo.  MR- 6  SB 

Contractor;      Abbett    Electric  Corp. 

No  contract  work   this  quarter. 

Redesign  of  the  D.C.   Test  panel   is  completed. 

special  Machine  Shop  Modifications  -  24th  and  Utah  Streets 

Contract  No.  MR-689 

Contractor:     Dalzell  Corporation 

All  contract  work  completed. 

Forest  Hill  Station  Improvements:     Phase  B 
Contract  No.  MR-B16 

Contractor:     S,   J.  Amoroso/Verrett ,  J.  v. 

Contractor  commenced  clearing,  grubbing  and  demolition 
on  May  24,  1982. 
HI.      PROJECTS  UNDER  PLANNING.    DESIGN,    BIDDING  AND  AWARD 
No  projects  under  this  category. 
IV.      PROFESSIONAL  SERVICES  CONTRACTS 

Design  Work  of  Muni  Metro  Fare  Collection  System 
Consultant:     Fay  Associates 

The  Consultant  continues  to  provide  review  and  design  services 
during  construction  of  the  Fare  Collection  System  throughout 
the  Muni  Metro  System  this  quarter. 

Design  Work  Relative  to  the  Reconstruction  of  Forest  Hill 

lofluTIant:     Esherick,  Homsev,  Dodge  &  Davis/Rutherford  & 
cKeFene,  A  Joint  Venture" 

The  Consultant  proceeded  with  the  design  in  two  phases: 
A.     Phase  A   (Interior  Improvements) 

Construction  was  completed  per  last  report. 
3.     Phase  B   (Additions  and  Renovations) 

Proiect  funding  was  approved  by  UMTA ,  and  the  notice  to 
proceed  w^h  work  was  issued  on  May  24  ,   1982  .     As  specified, 
the  contract  period  is  600  working  days. 


-  2 


Kjn      Work      fur      MvinA      M«=t-»ro     --encfi  -""-^  ±  ■*-  a  —  a  

Design    Consultant    is    Robert   Wong,    A. I. A.  Contract 


V.  MISCELLANEOUS 

Construction  activity  is  shown  on  the  attached  Construction 
Progress  Report. 
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PUBLIC     UTILITIES  COMMISSION 
UTILITIES     ENGINEERING  BUREAU 

TRANSIT    IMPROVEMENT  PROGRAM 
FOR 

SAN   FRANCISCO  MUNICIPAL  RAILWAY 
CA-03-0043 
CONSTRUCTION  PROGRESS  REPORT 
for 

April  -  June.  1982 

CONTRACT  NO     P-^HP9   -  FURNISH  AND  INSTALL  METRO  AGENT'S 
-POOTH   AND  RELAY ^  systems :      INSTALL   PARE  COLLECTION  SYSTEM 

Contractor:     Nibbi/Lowe  Construction  J/V  ^  ^ 

Contract  Amount :  '  , 

Percent  Completed  this  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 


100% 
100% 


100% 
100% 


CONTRACT  NO.    MR-67  2 

COMMUNICATIONS  DATA  TRANSMISSION  SYSTEM 

Contractor:     Kingston  Contracting,    Inc.  474, 239 

Contract  Amount:  '  , 

Contract  Completed  this  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 

CONTRACT  NO.   MR- 67 6 

F&I  TRAIN  DESTINATION  SIGN  SYSTEM 

Contractor:     Abbett  Electric  Corp.  ^  1629Q 

Contract  Amount:  '       '  *2% 

Percent   Completed  this  Quarter: 
Percent   Completed  to  Date: 
Percent  Time  Elapsed: 


98% 
100% 


CONTRACT  NO.  MR-688 

F&I  DC  TEST  PANEL  AND  POWER  SUPPLY 
METRO  CENTER 

Contractor:     Abbett  Electric  Corp.  ^  932  gl 

Contract  Amount:  *  '        * Q% 

Percent  Completed  this  Quarter 

Percent  Completed  to  Date:  1.00% 
Percent   Time  Elapsed: 


SPEC  IAL     MACHINE      SHOF>  MODIFICATIONS 

24TH    AND    UTAH  STREETS 

Contractor:  Dalzell  Corporation  435 
Contract   Amount:  *  ' 

Percent  Completed  this  Quarter:  =>* 
Percent   Completed  to  Date:  ^  • 

Percent  Time  Elapsed: 

CONTRACT  NO.  MR-816 

FOREST  HILL  STATION  IMPROVEMENTS: 
PHASE  B 

Contractor:     S.   J.   Amoroso/Verrett ,  J.V. 

Contract  Amount:  $5, 983,780 

Percent  Completed  this  Quarter:  ^ 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 
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C  TTY      AND      COUNTY      OF      SAtJ  FRANCISCO 

PUBL I C     UTILITIES  COMMISSION 
UTILITIES     ENGINEERING  BUREAU 


SYSTEM    IMPROVEMENT  PROGRAM 
FOR 

SAN   FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0078 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

April  -  June,  1982 

GENERAL 

Tnis  report  describes  the  progress  of  the  San  Francisco 
Municipal  Railway's  System  Improvement  Program  during  the 
second  quarter  of  the  calendar  year  1982. 

CONTRACTS  UNDER  CONSTRUCTION 

UHF  Dase/Mobile  Radio  System   (Contract  MR-629R) 
CONTRACTOR^    Motorola  Communications  &  Electronics,  Inc. 

Contractor  began  delivering  spare  parts. 

PROJECTS  UNDER  PLANNING,    DESIGN,    BIDDING  AND  AWARD 

None . 

PROFESSIONAL   SERVICES  CONTRACTS 

Market  Street  Subway  -  Muni  Track  Extension  and  Turn-around 
Facilities  Easterly  of  Embarcadero  Station  _ 
Consultants:     Sverdrup  and  Parcel/Foster  Engineering, 
A  Joint  Venture 

No  action  this  quatter. 

System  Analysis  and  Rehabilitation  Design 

Cable  Car  Facilities 

Consultant:     Chin  &  Hensolt,  Inc. 

A.     Sector  I    (Reconstruction  of  Cable  Car  Barn) 

Contract  documents  were  completed  on  April  15,  1982. 
Start  of  construction  is  still  scheduled  to  be  concurrent 
with  Sector  II    (October  1,  1982). 


Pfiase      1  ,      in  vo  X  vin  <=7     component     testing,      site     and  soils 
surveys,     and    schematic    design    has    been  completed. 
Phase    2,    involving    final    design    and    contract  documents 
is    still    scheduled    for   completion   on   July   1,    1982  - 
System   shutdown   and   start  of  construction  are  still 
set  for  September  22  and  October  1,    1982,  respectively. 

"As  -  Needed  Engineering  Services"  Contract 

The  engineering  consultant,  Foster  Engineering,  Inc. 
completed  9  out  of  12  UEB  projects.     Work  is  accomplished 
by  tasks.     The  consultant's  performance  continues  to  be 
satisfactory . 


V.  MISCELLANEOUS 


No  significant  difficulties  were  encountered.     There  were 
no  relocation  activities  during  this  quarter.  Construction 
activity  is  shown  on  the  attached  Construction  Progress 
Report. 
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PUBL IC      UTILITIES  COMMISSION 

UTILITIES    ENGINEERING  BUREAU 

SYSTEM    IMPROVEMENT  PROGRAM 
FOR 

SAN   FRANCISCO  MUNICIPAL  RAILWAY 
Project  No.  CA-03-0078 
CONSTRUCTION  PROGRESS  REPORT 
FOR 

April  -  June,  1982 
Furnish  and  Install  UHF/Mobile  Radio  System 

/Contract  No.    MR-629RT"  „,       ,ro    ...  Inc 

^r.rtor:     Motorola  Communications  and  Electronics,  Inc. 

$2  ,  235, 708.01 

Contract  Amount:  v  Q% 

Percent  Completed  this  Quarter:  gg% 
Percent  Completed  to  Date:  ioo% 
Percent  Time  Elapsed: 


UTILITIES    ENGINEERING  BUREAU 


IROUGH 
OM: 


LOUISE  STOLL 


C.P.  CAUTHD' 


DATE 


July    16,  1982 


SUBJECT 


UKTA  Quarterly 
Reports  for  period 
April  -  June  30,  1982 


1. 


Enclosure:     (1)  One  copy  each  of  following  f "  ^"^g.11^0'"  " 
for  the  period  April  1  through  June  30,  1982. 

Proiect  Ho.  CA-03-0056  Power  Improvement  Program 
Project  No.  CA-03-0180  Trolley  Coach  Overhead  Program 
Project  No.  CA-03-0222  Cable  Car  Reconstruction  and 

Improvement  Program 
Project  No.  CA-03-0235  Miscellaneous  Improvement  Program 

rhc  subject  reports  prepared  by  the  UZB  Project  Management  Division 
are  provided  a,  enclosure   (1).  Please  note  that  iter  H.  30.02.00 
Purchase  and  Install  A DP  Hardware  and  Software  under  CA-03-0235 
ha-  been  left  for  the  Bureau  of  finance  to  report. 

2.  The  subject  reports  for: 

Project  C.a-03  0043     rransit  [improvement  Program 
Project  CA -03-0078     Systems  improvement  Program 
are  being  forwarded  separately  by  our  Engineering  Services  Division. 

3.  Also,  we  expect  to  have  the  State  Department  of  Eransportation  Quarterly 
Reports  to  you    prior  to  July  20th. 

4.  Ple.se  provide  us  with  Information  copies  of  each  report  ..transmitted 
to  the  trsnt  agencies  after  insertion  of  financial  information. 


cc:  OIMoore 

PTMatsumura 
rMullaney 

EMHlntre 
RLStein 
LPio 
HNott 
lOlivari 
AMI  tenner 
PEB  File 
Lib  File 

San  Francisco 

San  .  -  -sco  Municipal  Railway 

Water  Department 


J^SlSTSSS^RXHC  BUREAU 

POWER  IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Project  No.  CA-03-0056 

QUARTERLY  PROGRAM  ^P°^*°  TI0N 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 


A  in  seven  projects  this  quarter: 
Activity  occurred  in  seven  v  J 
£,     Summary :  ACtlV4,,J 

~~"  ,  t    -oil  Rectifiers  and  Related 

.       10  Oo  00    Purchase  and  Install  Rectme 
10-02*         switchgear  for  Substations 

a  T«Rtall  Rectifiers  and  Related 

,  3o.o2.oo  j-S^fSLL- 

•  u  Install  Feeders  for  Trolley 
C      10.12.00    Furnish  and  Install 

Coach  Lines 

•  u  or,*  Tnstall  Feeders  and  Trolley 
n      15  12.00    Furnish  and  Install  r« 

D'  Wire  for  Streetcar  Lines 

,  Tnstall  Substation  Supervisory 
c      30  02.00    Purchase  and  Install 
Control  System 

s  ,0  06.00  Reai  Estate  Acquisitio„  for  Substation 
G.     30.06.00    Real  Estate  Ac.uisition  for  Substations 

tI      p£obiem£_ai^ssues:     A  majo> :  budg.t  wjjg^  £rt.elpe rfthia 

pletion  of  the  program. 

HI.     Project  Progress: 

'                                 ,  t             Rectifiers  and  Related 
a       10  02  00    Purchase^nd_JnBrall  Rectitier  

PUC  550      Stations  F  &  J 


CA-03-0056  QUARTERLY  PROGRAM  REPORT 
Page  -2- 


Construction  work  continued  at  Station  F  and  all  work  was 
completed  on  May  28,   1982  for  Station  J.     Equipment  installation 
and  related  work. 

Contractor:     Abbett  Electric,  Contract  Nos.  HH-643  and  645. 

Equip.  Vendor:     English  Electric  Corp.,  Contract  Proposal 
No.  794. 

Negotiations  continued  with  the  Pacific  Gas  and  Electric 
Company  relative  to  the  acquisition  of  existing  electrical 
equipment  at  Station  F. 

B.     30.02.00    Purchase  and  Install  Rectifiers  and  Related 
Switchgear  for  Substations 

PUC  555      Stations  E  &  N 

Construction  work  continued  at  Station  E  and  commenced  on 

April  19,   1982  at  Station  N.     Equipment  installation  and  related 

work. 

Contractors:     COVCO  Corp.   (Station  E) ,  Contract  No.  HH-644. 

Amelco  Electric  (Station  N) ,  Contract  No.  HH-642. 

Equip.  Vendor:     English  Electric  Corp.,  Contract  Proposal  No.  794. 

Negotiations  continued  with  the  Pacific  Gas  and  Electric  Company 
relative  to  the  acquisition  of  existing  electrical  equipment 
at  Stations  E  and  N. 

C.     10.12.00    Furnish  and  Install  Feeders  for  Trolley  Coach  Lines 

PUC  530      Furnish  and  Install  Feeders  -  Remainder  of  Trolley 
Coach  Area. 

The  contract  was  awarded  on  April  13,   1982  to  Kingston  Con- 
tracting, Inc.,  who  submitted  the  low  bid  in  the  amount  of 
$429,300,  for  furnishing  and  installing  feeder  sectionalizing 
switches  to  interconnect  feeder  circuits  from  adjacent  sub- 
stations.    The  switches  for  the  Muni  Metro  LRV  streetcar  system 
feeders  will  be  operated  by  remote  control  from  the  Power  Control 
Center  and  the  switches  for  trolley  coach  feeders  will  be 
manually  operated  at  the  selected  locations.  Construction 
work  commenced  on  June  1,  1982. 


Ol — 03 — 005f>     QUARTERLY     PROGRAM  REPORT 
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Cons truction  work  continued  on  Columbus  and  Van  Ness  Avenues, 
North  Point,  Stockton  and  Union  Streets  -  underground  transit 
power  facilities  and  related  work,  including  some  cable 
deliveries . 

Contractors:     Kingston  Contracting  Inc.,  Contract  No.  HH-575. 
Abbett  Electric,  Contract  No.  HH-629. 

Cable  Vendor:     Phelps  Dodge  Cable  &  Wire  Co.,  Contract  CP-77902. 

D.  15.12.00    Furnish  and  Install  Feeders  end  Trolley  Wire  for 

Streetcar  Lines 

PUC  240      Furnish  and  Install  Feeders  -  Surface  Streetcar  Lines. 
Feeder  Sectionalizing  Switches.     (See  C. 10. 12.00    PUC  530  HH-575) 
Contractor:     Kingston  Contracting,  Inc. 

E.  30.02.00    Purchase  and  Install  Substation  Supervisory  Control 

Sys ten 

PUC  180      Contract  Proposal  No.  219 

The  Transit  Power  Supervisory  Control  System,  which  was  placed 
in  operation  on  December  11,   1981,  completed  the  six  month 
test  period. 

The  logging  subsystem  did  not  pass  the  test  for  maximum  number 
of  outages.     The  Contractor  must  modify  the  equipment  to 
produce  the  specified  results  before  the  contract  is  considered 
completed. 

Contractor:     Sangamo  Weston  Co. 

F.  10.06.00    Real  Estate  Acquisitions  for  Substations 
PUC  560      Station  F. 

G.  30.06.00    Real  Estate  Acquisitions  for  Substations 
PUC  565      Station  N. 

Negotiations  were  completed  by  the  Real  Estate  Department  with 
the  Pacific  Gas  and  Electric  Company  relative  to  the  acquisition 
of  existing  land  and  buildings.     UMTA  approval  of  the  purchase 
prices  wa9  received  on  June  29,  1980. 
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IV.       Budget  Summary 

(To  be  supplied  by  Bureau  of  Finance) 


C  T  TV    AND     COUNTY     OF"     SAN     FRANC  I  SCO 
PUBLIC    UTILITIES  COMMISSION 
UTILITIES    ENGINEERING  BUREAU 


TROLLEY   COACH  OVERHEAD  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

PROJECT  NO  TA-03-0180 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

April  -  June,  1982 


i       Summary :     Activity  occurred  in  two  projects  this  quarter: 

A.  15.02.08    Trolley  Coach  Overhead  Construction 

B.  15.15.02    Force  Account-Engineering  and  Design 

II.  Problems  and  Issues;     No  Significant  difficulties  were  encountered  during 
this  quarter. 

Now  that  the  decision  has  been  made  to  continue  to  utilize  the  rigid  type 
overhead  system,  while  incorporating  some  of  the  beneficial  features  of 
the  other  types  of  overhead  systems,  we  are  proceeding  with  the  work  on 
the  rehabilitation  contracts. 

III.  Project  Progress: 

A.     Reconstruct  Trolley  Coach  Overhead,  Various  Locations. 

The  major  emphasis  of  work  under  this  portion  of  the  program  continues 
to  be  the  preparation  of  plans  and  specifications  and  construction  for 
the  reconstruction  of  the  special  work  intersections  and  the  needed 
portions  of  the  facilities  between  such  special  work. 

The  following  is  a  listing  of  the  contracts  which  are  under  way  and 
their  status: 

PUC/HH-650     Reconstruct  Trolley  Coach  Overhead,  Various  Locations, 
Contract  No.  1 

This  contract  for  the  rehabilitation  of  a  portion  of  the 
No.   22  Fillmore  line  between  Union  and  McAllister  Streets 
has  been  substantially  completed  during  this  quarter.  The 
final  construction  cost  will  be  approximately  $293,000. 

PUC/HH-651     Reconstruct  Trolley  Coach  Overhead,  Various  Locations, 
Contract  No.  2 
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No  -       2  2      I"  x  1  1  r 


trolley  wire  an*  £e  ^"^Uead'nardwar I .  This 
^^ir^a^W-i"  in  October  19B2  an, 
the  construction  cost  as  bid   is  $780,9^5. 

PUC/HH-652  Recons^ruc^^ 
Contract  No.  3 

..«•••  nf  the  rehabilitation  of  the  remain- 
This  contract  cons,      ^/^*ora  Union  street  to  its 
der  of  the  No.   22  Fillmore  4?  potrero  iine 

northerly  terminus  and  a  portion  of  the  ^ 
between  Mission  and  CaU  orn        tree t.  ^  _ 

specifications  for  this  concrac  beneficial  features 

presently  being  rev  sed  to  include    b  ^benef.  ^  ^  _ 

EftE  ^dacedls  soon  «  possible,  are  also  being  de- 
signed  for  inclusion  in  contract. 

PUC/HH-656  ReconsHuct^roUe^o^^ 
Contract  No.  4 

pleted  and  is  now  being  revised. 

rn    -l  i  pV  roach  rurrrh-T*  ,  various  Locations, 

PUC/HH-657     Reconstruct  Trolley  Coach  uv  ,  

Contract  No.  3 

.   .q  of  che  rehabilitation  of  a  portion  of 
„iU  take  place  during  the  next  quarter. 

PUC/HH-662 

Contract  No.  6 

•         of  the  rehabilitation  of  the  other 
This  contract  consists  ^  ^  between  Masonic  Avenue 

quarter . 

B      Market  Street  Guideway  Project 

;ity.s  consultant,  Tudor  Engineering  ComPany,  subraitted  tbe  second 


The  City 
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on    this    report    have    been    forwarded  to 
the   final    report   and   cost  estimate. 

As  scateo  in  Che  lost  report     the  W^**?^^™ 
has  been  preparing  """-^^-"s.r^t ^nd  Duboce  Avenue.     It  vas  decided 
of  Market  Street  between  Castro  st""  disrur-.lon  of  the  area  twice, 

that  in  order  to  avoid  redundancy  of  »°*k         *l J™*        overhead  in  this 
that  we  would  include  the  reconstruction  of  the  trol ley 

area  in  this  OPW  "^••^^.S^SnilSStl-.  '".thi. 
^ve^n' finalised  b.in/ twitted  to  DPW  for  inclusion  in 

their  contract. 
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CITY   AND    COUNTY    OF    SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 


CABLE  CAR  RECONSTRUCTION  AND  IMPROVEMENT  PROGRAM 

FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0222 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 


April  -  June,  1982 

I.  Summary :     Activity  occurred  in  three  UMT^  budget  line  items: 

A.  15.08.01      Engineering  and  design 

B.  15.08.02      Management  and  inspection 

C.  15.14.00      Purchase  of  rail,  winder  modules,  tension 

carriages,  sheaves  and  related  items 

II.  Problems  and  Issues:     No  significant  difficulties  were  encountered. 


III.       Project  Progress: 

A.       15.08.01      Engineering  and  design 

Engineering  Design  for  Reconstruction  of  Cable  Car  Trackway, 
Consultant  Chin  &  Hensolt  Engineer g  ,  Inc  . 

1 .       Testing  and  Evaluation  Program 

San  Francisco  State  University  has  completed  the  final  stage 
of  its  laboratory  testing  of  alternative  grip  die  materials 
and  lubricants  and  has  issued  the  report  on  its  findings  and 
recommendations.     The  industrial  research  laboratory  has 
issued  its  report  on  cable  lubrication  and  ha6  been  authorized 
to  undertake  additional  tests  on  alternative  grip  die  materials 
in  accordance  with  S.F.  State's  recommendations. 

The  second  experimental  cable  has  been  delivered  and  is 
awaiting  the  execution  of  some  trial  runs  on  the  full  scale 
test  bed  before  being  installed  in  the  cable  car  system. 
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The  installation  and  monitoring  of  various  J^ttS'toUD 
oullevs    bearings  and  laggings  has  continued  and  the  <^"6n 
of  the  first  prototype  variation  of  the  present  depressxon 
beam  has  been  completed. 

Preliminary  testing  of  the  present  slot  blade  has  been  com- 
pleted an/ the  findings  will  be  reported  early  »  the  next 
period . 

2.      Trackvay  Design 

The  second  design  review  package  was  issued  on  May  19  and  the 
review  was  completed  on  June  2. 

The  third  and  final  technical  review  package  was  issued  on 
June  16  and  the  review  was  completed  on  June  3V. 

From  June  30  to  July  15  the  last  stages  of  approval  are  due 

to  be  completed,  with  the  first  of  the  seven  trackway  contracts 

being  advertised  for  bid  on  July  16. 

The  design  of  an  eighth  contract  covering  the  componetry  the 
colunications  and  the  landscaping  is  due  to  be  completed  by 
November  12.    The  design  of  the  components  is  dependent  upon 
the  results  of  the  testing  and  evaluation  program,  the  "0P« 
of  the  congestions  design  is  awaiting  instructions  from  the 
City,  and  the  landscaping  is  schematic  et  this  stage. 

B,       15.08.02      Management  and  inspection 

M,..r..nt  Services  -  Reconstruction  of  Cable 
Car  Trackway  and  Barn 

Consultsnt:    O'Brien-Kreitzberg  &  Associates,  Inc. 

During  the  period  April  1st  through  June  30,  1982,  the  Con- 
sultant has  continued  to  monitor  closely  the  progress  of  the 
design  consultant,  as  well  as  the  design  effort  underway  by 
other  agencies  which  will  be  performing  work  simultaneously 
with  the  reconstruction  program.    This  includes  ™«"«™L tion 
£•  Master  Design  Schedule  that  was  formulate. >  ™»*  ™£™  °" 
provided  by  sll  of  the  various  parties  involved  in  the  P"J«t. 
in  addition,  the  Consultant  hss  continued  to  work  with  con 
tractors,  as  well  as  the  design  consultant,  to  "fine  the 
trackway  and  the  bam  pre-bid  construction  network,  we 
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Six 


scheduled  twenty  month  _  ,5  oontns  to  complete, 

contract  will  take  «P?r0"^"^rt  up  of  the  winding 
allowing  sufficient  time  for  start    P         ^  prior  t0 
machinery  and  testing  of  the  W™£ 
completion  of  the  trackway  contracts. 

,„i,fimied  to  monitor  closely  the 
The  Consultant  has  also  £         variou8  governmental 

design  work  being  •ceompUged  by  ^  accompllsh,ng 

and  non-governmental  The  Consultant  has 

work  under  the  "conBt~Ct"°rdination  meetings  with  all  of 

continued  to  Jjg-fg  ^fcontinual  flow  of  infer- 

the  involved  utiutiee  u 

toation  among  all  parties.  ? 

final  >.»  I.--  -  -S*S  TttS2£  ' 

1982.    A  notice  to       proceed  «xi  wiU>  durxng 

on  or  about  October     ,  the  £inai  engineering 

the  early  part  of  July ,  ;he  drawing  specifications 

estimate,  and  continue  to  review  t  letene8S.  m 

to  ensure  their  conetwctebxlxty  en         p      reliminary  general 

addition,  the  Consultant  he .JeciSic.tione.  Similarly. 

and  special  provision  coordinate  specifications 

work  efforts  have  been ^underw ey^t  ^  fce  earried  out 

of  all  of  the  various  utility  wo 

under  the  trackway  portion  of  the  pr  g  ^ 

The  Consultant  has  continued  to  issue  JE°p"b!.« 
sui^rize  design  progress  that  corrective 

aress.    These  "fn  before  «ny"e^etive  impact  arrives  with 

c  ,5i^>o__Iurch^ 

C-      -  '       "  T^.ves  and  r»1«ted  items 

a  review  of  the  bids    it  »«Yt  InTact    was  $200,000  above  the 
bid  had  been  submitted    and  it  in  tec  ification8  for 

next  lowest  bidder      As  •  ^J^.^..  /eadvertised  with  new 
this  bid  were  modified,  and  tne  oi 
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ior?       At  this  time  four  bids 
,  •  «     w.4«o  received  on  June  4,    lvez.  million  budget, 

!..£t  to  the  J^S^JSLfaxS:  awarded  during  the 

srffjS:  mi. 


Budget  SummaiX- 


PUBLIC      UTILITIES  COMMISSION 

UTILITIES     ENGINEERING  BUREAU 

MISCELLANEOUS    IMPROVEMENT  PROGRAM 
FOR 

SAN   FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0235 

QUARTERLY   PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 


April  -  June, 


1982 


I.  Summary;     Project  activity  occurred  in  nine  projects: 

A.  10.02.08     Purchase  and  install  420  UHF  radios 

B.  15.01.04     Purchase  15  LRVs 

f 

C.  15.02.07     Purchase  and  install  radios  for  100  LRVs 

D.  15.02.09     Purchase  and  install  signal  preemption  device 

at  St.  Francis  Circle 

E.  15.04.01     Trainline  modifications  for  100  LRVs 

F.  15.08.01     Engineering  and  design  for  Geneva  Division 

and  Central  Traffic  Control 

G.  15.03.02     Inspection  services  LRV  procurement  and 

trainlining 

H.  30.02.00     Purchase  and  install  ADP  hardware  and  software 

I.  30.12.00     Rehabilitate  administration  building 

II.  Problems  and  Issues;     No  significant  difficulties  were 
encountered . 

III.     Project  Progress: 

A.     10.02.08     Purchase  and  install  420  UHF  radios 

Existing  Contract  No.  MR-629R  is  being  modified  to 
implement  this  project  with  Notice-to-Proceed  antici- 
pated in  mid- July. 


X  5  . Q1.Q4        Purchase     15  LRVs 


in  the  last  report. 

«q„ip».nt  hu  been  executed  with  «£  B~JJr 

festrs  ssas.-ara.'sjsrt'a  s?w 

C.     15.02.07    PorrhaSe  and  instil  radios  for  100  LRVs 

Existinq  Contract  No.  MR-629R  is  being  modified  to 
Implement  Sis  project,  with  a  Notice-to-Proceed 
anticipated  in  mid- July. 

D       is  02.09     Purchase  and  install  signal  preemption  device 
'  — !  Tor  St.   Francis  circle 

s:  is^fjssftsttx  sea.- 

results . 

E       15.04.01     Trainline  modifications  for  100  LRVs 

indicating  trial  installations  on  two  modified 
July,  1982  with  the  remaining  98  lkvs  to 
between  December,   1982  and  April,  1983. 
F.                      Enaineerin^si,n  for  Geneva  Division 
 and  Central  Trait ic  Control 

Geneva  Division: 

sss  js-s:  :sr; " ■sjErrssss-i 

Kaiser  Engineers  and  Daniel,  Mann ,  d  t_ 

Utilities  Commission  on  June  8, 


-2- 


Th  e    project:    will    t>e    built    under     three     cor»s  fcr  vie  t_  ion 
contracts:       Demolition    and    site    preparation,  trackworK 
and   building   construction,    and   overhead   and  traction 
power  system  construction.      There  will   also  be  two 
purchase  contracts   for  long  lead  time  materials: 
track  special  work  and  switch  control  equipment,  and 
electrical  power  equipment.     The  project  is  being 
phased  to  permit  an  early  start  in  order  to  provide 
adequate  storage  space  for  the  new  Light  Rail  Vehicles 
expected  to  arrive  starting  in  May,  19  83. 

Design  work  and  preparation  of  contract  plans  and 
specifications  are  proceeding  on  schedule. 

Central  Traffic  Control: 

Design  work  for  Central  Traffic  Control  was  started 
on  June  7th  with  the  first  efforts  concentrated  on 
the  Eureka  Switch  modifications  and  the  new  crossover. 

G.     15.08.02     Inspection  services  for^ LRV  procurement  and 
trainlining~ 

The  agreement  between  the  City  and  L.  T.  Klauder  and 
Associates  for  engineering,   inspection  and  testing 
services  for  the  LRV  purchase  and  for  the  trainlining 
modifications  has  been  executed  during  this  quarter. 
Under  this  agreement  Klauder  will  also  provide  training 
to  Muni  personnel  so  that  they  can  take  over  the 
trainlining  inspection  duties  after  a  certain  number 
of  the  vehicles  have  been  modified. 

H.     30.02.00     Purchase  and  install  ADP  Hardware  and  Software 
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Rehabi X  i  t  a  t  < 


Building 


(  onstruction    Contract:       R.    L.  Enterprises 

Contract  HH-669 

This  project  was   75%  completed  on  June  28,  1982. 
Approved  additional  second  and  sixth  floor  improve- 
ments are  being  made.     The  contract  completion  date 
has  been  extended  to  September  3,   19  82. 

The  contract  work  on  the  fifth  floor  was  completed 
and  the  new  relocated  computer  system  components 
connected  and  in  service.     New  electric  service  to 
the  building  is  now  completed. 
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MINUTES 
PUBLIC    UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF   SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 
2:00  P.M. 

July  27,  1982 
COMMISSIONERS 


H.   Welton  Flynn,  President 
Nancy  C.   Lenvin,   Vice  President 
Peter  McCrea 
John  M.  Sanger 
Thomas  Hsieh 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 
Water  Department 
Municipal  Railway 


Engineering  and  Construction 
Management 

Administration 

Financial  Management 

Information  Systems 

Performance  Monitoring 

Energy  Conservation 


Richard  Sklar 
GENERAL  MANAGER 


Romaine  A.  Smith 
SECRETARY 


82-145 


Call   to  Order:      2:07  P.M. 


82-0299 


Present:     President  H.   Welton  Flynn,   Vice  President  Nancy  Lenvin, 
Commissioner  Peter  McCrea,   Commissioner  John  M.  Sanger 

Commissioner  Thomas  Hsieh  arrived  at  2:20  P.M. 

The  Minutes  of  the  meeting  of  July  13,   1982  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 

RESOLUTION 
NO. 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

A     Requesting  the  Controller  to  draw  warrants  in  pay- 
ment of  claims  against  the  Municipal  Railway, 
totalling  $70,896.67. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 

On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0300       A     Requesting  the  Controller  to  draw  warrants  in 

favor  of  Rand  Information  Systems  in  the  amount 
of  $8,500  in  settlement  of  claim  against  the  San 
Francisco  Water  Department,   due  to  main  break  at 
Bush  and  Sansome  Streets  on  December  15,  1981. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 

On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0301       A     Approving  Revolving  Fund  payments  totaling 

$107,833.62   for  settlement  of  claims  against 

the  Municipal  Railway  in  the  month  of  June,  1982. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0302       A     Approving  compromise  and  collection  of  claims  which 
the  Municipal  Railway  has  against  miscellaneous 
debtors  for  the  month  of  June,   1982,   in  the  amount 
of  $12,392.09. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 


82-146 


On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  collection  of  charges   for  damages  against 
miscellaneous  debtors  for  the  months  of  May  and 
June,   1982,   in  the  amount  of  $448.93  and  a  write-off 
of  uncollectible  debt  in  the  amount  of  $207.78. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  plans  and  specifications  as  prepared  by  sta 
and  authorizing  Bid  Call  under  Hetch  Hetchy  Contract 
No.   681  -  Moccasin  Reservoir  -  replace  catwalk  deck 
and  guard  rail,   estimated  to  cost  $56,000. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  under  Hetch  Hetchy 
Contract  No.    685,   Street  Lighting  Conversion, 
Installation  of  HPSV  Luminaires,    at  an  estimated 
base  bid  of  $1.2  million. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 

On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Awarding  of  San  Francisco  Water  Department  Contract 
No.   1824,   Repair  Rip-Rap  Slope  Abutment  at  Lower 
Crystal  Springs  Reservoir,   San  Mateo  County  in  the 
amount  of  $18,250  to  Sarott  Construction  Company, 
Pleasant  Hill,  California. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 

On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  686,  Street 
Lighting  Conversion,   Series  to  Multiple,   Contract  I, 
Conduits  and  Related  Work,   to  Kingston  Contracting, 
Inc.,   in  the  amount  of  $121,100. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 


82-147 


On  motion  of  Sanger,  seconded  by  Lenvin, 
the   following  resolution  was  adopted: 


Accepting  the  work  performed  under  Water  Department 
Contract  No.    1802R,   Construction  of  Irrigation 
System  at  Lombard  Reservoir,   as  satisfactorily 
completed  and  authorizing  final  payment  in  the  amount 
of  $1,138.50  to  J.   L.   Smith  Landscape,  Inc. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Scheduling  of  a  public  hearing  to  consider  the  adoption 
revised  schedule  of  rates  for  the  disposal  of  Hetch  Het 
Power  for  Tuesday,   August  24,    1982,   at  2:00  P.M.,  in 
Room  282,   City  Hall,   San  Francisco,  California. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  Sanger,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  to  seek 
simultaneous  bids  for  ground  lease  of  Water  Department's 
land  in  Millbrae  in  two  alternative  parcel  sizes  and 
configurations . 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  Hsieh,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Awarding  of  San  Francisco  Water  Department  Contract  No. 
1839R  -  for  the  Repaving  of  Street  and  Sidewalk  Openings 
for  the  San  Francisco  Water  Department  for  the  Fiscal 
Year  Ending  June  30,    1983,    in  the  amount  of  $793,500 
to  Pacific  Pavements  Company,  Ltd.,  San  Francisco, 
California . 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  Lenvin,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  Contract  Modification  No.    1  to  the  professional 
services  contract  with  Brown  and  Caldwell-Montgomery  for 
studies  on  a  fourth  alternative  to  investigate  a  new 
Crystal  Springs  Treatment  Plant  and  expansion  of  the  San 
Andreas  Treatment  Plant  for  a  maximum  additional  fee  of 
$9,500. 

Votes:     Ayes  -  Flynn,   Lenvin,   McCrea,   Sanger,  Hsieh 


82-148 


On  motion   of   Lenvin,    seconded   by  Hsieh, 
the   following  resolution  was  adopted: 

2-0313  E     Accepting  the  work  performed  under  Hetch  Hetchy  Contract 
No.    586,   Bryant  Substation  Area,   Underground  Power 
Facilities  and  Related  Work,   as  satisfactorily 
completed,   approving  Modification  of  Contract  No.  2; 
deduction  of  $5,398.79  for  City-furnished  cable, 
$5,000  for  25  days  of  delay;   and  authorizing  final 
payment  in  the  amount  of  $19,601.21  to  Abbett 
Electric  Corporation. 

Votes:     Ayes  -  Lenvin,  McCrea,   Sanger,  Hsieh 
Noes  -  Flynn 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

82-0314  F     Authorizing  the  Assistant  General  Manager,   PUC,  to 
apply  for,   accept,  and  expend  $1,152,600  of  Bridge 
Tolls  Net  Revenue   funds  and/or  State  Transit  Assistance 
and  other  monies  allocated  for  regional  local  match  for 
the  following  State  Guideway  projects:     Metro  Annex, 
N  Line  Terminal  Improvement  project,   Geneva  Recon- 
struction project,   and  the  purchase  of  Eight  LRVs . 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

2-0315  F     Authorizing  the  Assistant  General  Manager,   PUC,  to 
apply  for,   accept,   and  expend  $811,835  of  1981-82 
Reallocated  State  Transit  Assistance  Funds    (II,  III) 
in  1982-83   for  the  following  projects:     J-Line  Rerail, 
Diesel  Bus  Replacement,   BMIS  Facility  Modification, 
Computer  Hardware,   Purchase  UHF  Radios,   St.  Francis 
Circle,   Cable  Car  Fare  Machine. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

-0316  F     Requesting  a  supplemental  appropriation  of  $285,000  for 
the  Bureau  of  Energy  Conservation  to  make  capital 
improvements  in  six  municipal  facilities,   as  requested  by 
the  Finance  Committee  of  the  Board  of  Supervisors. 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 

Commissioner  Peter  McCrea  was  excused  at   3:05  P.M.,  and 
returned  at  3:12  P.M. 


82-149 


On  motion   of   Lenvin,    seconded   by  Hsieh, 
the   following  resolution  was  adopted: 

12-0317     F     Requesting  the  Metropolitan  Transportation  Commission 
to  waive  requirement  that  the  Municipal  Railway 
collect  33%  of  its  operating  costs  from  fare 
revenue  as  a  condition  of  receiving  AB-1107 
operating  assistance  for  fiscal  year  1981/82. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0317-A       Setting  the  date  of  Tuesday,   August  24,    1982,    at  2:00  P.M., 
in  Room  282,  City  Hall,   San  Francisco,  California, 
to  consider  adoption  of  a  revised  schedule  of  rates, 
fares  and  charges  for  the  Municipal  Railway. 

Votes:     Ayes  -  Flynn,   McCrea,   Sanger,  Hsieh 
Noes  -  Lenvin 

On  motion  of  Hsieh,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0318     A     Authorizing  the  Municipal  Railway  to  reroute  motor 
coach  Line  5 8 -LEAVENWORTH  from  Jones  Street  between 
Post  and  Eddy,   to  Mason  Street  between  Post  and  Eddy. 

Votes:      Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 

On  motion  of  Lenvin,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0319     F     Authorizing  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,   to  execute  an  agreement 
with  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  for  the  acceptance,  expenditure,  and 
reimbursement  of  $7  million  as  a  guarantee  in  order  to 
proceed  with  the  Cable  Car  Reconstruction  project  on 
schedule . 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 

On  motion  of  Lenvin,    seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0320     F     Recommending  to  the  Board  of  Supervisors  to  authorize 

the  expenditure  of  up  to  $25,000   for  Technical  Advisory 
Committee  staff  assistance  for  the  1-280  study. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


Copies  of  the  above  resolutions  are  on  file  in  the 

office  of  the  Secretary  of  the  Public  Utilities  Commission. 


82-150 


REPORT   OF   THE    GENERAL  MANAGER 


Mr.    Sklar   stated  that   last  week  one  of   the   candidates   for  the 
position  of  Municipal  Railway  General  Manager  visited  San  Francisco 
and  met  members  of  the  Commission  and  staff.     We  hope  to  make  a  job 
offer  and  have  a  response  shortly.     Commissioner  Sanger  requested 
that  this  matter  be  discussed  in  executive  session  immediately 
following  this  meeting. 

************* 
INTRODUCTION  OF  NEW  BUSINESS   BY  COMMISSIONERS 

Commissioner  Lenvin  commended  the  numbers  of  operators  who  are 
receiving  safe  driving  awards.     She  said  that  she  was  astounded  by 
the  numbers  of  operators  who  have  gone  5,   6,   7,   8,   12  years  without 
a  single  preventive  accident.     It's  a  tribute  to  our  operators 
and  the  Training  Department.     She  said  something  should  be  done 
to  recognize  these  achievements,   including  press  coverage. 

Mr.   Sklar  commented  that  the  reduction  in  accidents  over  the  past 
year  has  been  rather  dramatic.      He  said  he  is  waiting  for  the  July 
figures  to  confirm  what  appears  to  be  outstanding  performance. 
If  the  figures  are  sustained  through  July  there  will  be  a 
recognition  of  individual  operators  and  operators   systemwide  in 
Mid-August . 

************* 

President  Flynn  inquired  about  the  status  of  the  school  pass  which 
is  due  to  be  in  effect  October  1,    1982.     Mr.   Anson  Moran,  Director 
of  Budget  Analysis,   replied  that  he  would  have  an  update  for  the 
Commission  by  the  next  Commission  meeting,   August  10,  1982. 

************* 

Commissioner  McCrea  asked  for  a  sense  of  the  Commission  concerning 
the  General  Manager  of  Public  Utilities  assigning  his  alternate 
to  serve  on  the  Planning  Commission  so  that  the  General  Manager  can 
devote  his   full  time  to  more  pressing  management  problems.  This 
was  approved  by  common  consent. 

************* 

Item  No.    7(f)      --  Regarding  a  supplemental  appropriation  in  the 
amount  of  $346,000   for  Water  Department  claims. 

Commissioner  Sanger  asked  for  information  to  support  the  amount 
of  money  being  requested  in  the  context  of  what  amount  is 
available  in  the  claims  budget  and  what  staff  expects  claims  to 
be  for  the  remainder  of  the  year,    including  this  request. 

This  matter  was  continued  to  the  next  meeting  for  preparation 
of  the  above  information. 

************* 


82-151 


INTRODUCTION    OF    NEW    BUSINESS    BY    COMMISSIONERS  (continued) 


In  accordance  with  Commissioner  Hsieh's   request   at  the  last 
meeting  for  a  discussion  of  the  situation  involving  deletion 
of  the  bus  stop  on  California  Street  at  Walnut  Street, 
President  Flynn  said  that  he  had  requested  Mr.   Tony  Bruzzone 
to  make  a  presentation  on  the  issue. 

Mr.  Bruzzone  of  the  Transit  Planning  staff,   gave  an  overview 
of  the  plan  to  systematically  revise  bus  stops  throughout 
the  City  so  that  the  spacing  between  bus  stops  is  more 
uniform  and  is  based  upon  certain  criteria. 

All  bus  stops  on  the  1-CALIFORNIA  line  from  Presidio  Avenue 
to  25th  Avenue  were  reviewed  in  accordance  with  established 
criteria  resulting  in  elimination  of  five  bus  stops.  Last 
June  adjustments  were  made  to  the  portion  of  the  line  east 
of  Presidio  Avenue.     It  appears  that  over  3  minutes  of  running 
time  have  been  saved,  which  is  equal  to  10%  of  the  running 
time . 

The  residents  of  Menorah  Park,   a  home  for  senior  citizens 
at  3365  Sacramento  Street,  complained  about  removal  of  the 
bus  stop  at  California  and  Walnut  Streets.      Staff  met  with 
the  residents  and  agreed  to  compromise  by  installing  a 
waiting  shelter  at  the  inbound  bus  stop  at  Presidio  Avenue 
and  adding  a  stop  at  their  front  door  on  the  3-JACKSON  line. 

************* 

Resolution  No.    82-0309   --  Scheduling  a  public  hearing  to 
consider  revision  of  schedule  of  rates  for  the  disposal 
of  Hetch  Hetchy  power. 

Commissioner  Sanger  stated  that  he  has  been  advised  that  the 
Commission's  settlement  with  the  airlines  has  not  been 
finalized.     He  expressed  concern  about  the  Commission 
continuing  to  adopt  rate  schedules  based  upon  an  unsigned 
settlement.     He  requested  that  the  Commission  meet  in 
executive  session  with  counsel  prior  to  the  next  Commission 
meeting . 

************* 

Item  No.    12  --  Regarding  amendment  to  the  professional 
services  agreement  with  Parsons-Brinkerhof f -Quade  &  Douglas, 
Inc.    for  the  J-Line  extension. 

Commissioner  Sanger  stated  that  since  the  consultant  has 
already  done  most  of  the  work  under  the  contract  and  spent 
most  of  the  money,   he  does  not  see  any  justification  for  a 
20-25  percent  reimbursement  for  escalation  of  labor  costs  for 
work  already  performed.     Mr.   Sklar  requested  that  this  item 
be  taken  off  calendar. 

************* 


82-152 


REPORT   ON   MUNICIPAL   RAILWAY    REVENUE  CHANGES 


Mr.   Moran  reported  that  since  the  April   1,    1982  Municipal 
Railway  fare  increase  ridership  has  dropped,    revenues  have 
increased,   but  remain  below  projections.     Fast  Pass  sales 
this  year  have  dropped  from  91,500  in  January  and  95,100 
in  February    (before  the  increase  from  $16.00  to  $24.00) 
to  78,100  in  May  and  68,000  in  June.     Cash  trips  have  not 
increased  proportionately. 

Mr.  Sklar  said  that  there  is  no  question  that  fare  evasion 
has  increased,  Fast  Pass  sales  have  dropped,  and  ridership 
has  dropped,  all  as  a  result  of  the  fare  increase. 

Commissioner  Sanger  said  that  we  have  gotten  away  from  the 
program  of  trying  to  entice  people  away  from  cash  and 
transfers,   and  into  Fast  Passes.     We  need  to  reduce  the 
Fast  Pass  equivalency  below  40  rides. 

Commissioner  Hsieh  said  that  he  wanted  to  maintain  this 
program  for  another  6  months  before  making  a  decision 
because  riders  will  come  back  once  they  adjust  to  the 
higher  fare. 

Commissioner  Lenvin  pointed  out  that  30,000  people  are  now 
paying  cash  rather  than  using  Fast  Passes.     We  are  losing 
the  other  benefits  of  Fast  Pass  use. 

Commissioner  McCrea  expressed  the  opinion  that  in  addition 
to  reducing  the  Fast  Pass,   transfers  should  be  limited  to  one 
ride . 

Commissioner  Lenvin  requested  that  staff  prepare  a  rec- 
ommendation that  prices  the  Fast  Pass  below  a  40  ride 
equivalency  in  order  to  increase  its  usage.     If  the  pro- 
jected revenue  will  not  provide  a  33%   farebox  recovery 
of  operating  costs,   then  the  proposal  should  include  a 
paid  transfer. 

In  summary,  Mr.    Sklar  said  that  the  staff  recommendation 
would  address  the  Fast  Pass  price,   discount  fares,  and 
the  transfer  policy. 

Commissioner  Sanger  moved,   Commissioner  Hsieh  seconded,  to 
set  the  date  of  August  24,   1982   for  a  public  hearing,  and 
that  staff  present  its  recommendations  at  the  August  10, 
1982  meeting. 

Commissioner  Lenvin  said  that  many  people  take  vacation  in 
August,   therefore  the  public  hearing  should  be  in  September. 

Commissioner  Sanger  replied  that  it  will  take  a  minimum  of 
6  weeks  and  possibly  3  months  to  put  new  fares  into  effect. 
On  the  question  to  set  the  public  hearing  for  August  24, 
1982,   Commissioners  Flynn,  McCrea,   Sanger  and  Hsieh  voted 
"aye".     Commissioner  Lenvin  voted  "no".     The  motion  carried. 

************* 


82-153 


Resolution  No.  82-0318  - 
5  8 -LEAVENWORTH . 


-   Rerouting  Municipal   Railway  line 


Mr.   Sklar  recommended  rerouting  Line   5 8 -LEAVENWORTH  southbound 
along  Post  and  Mason  Streets  rather  than  Post  and  Jones  Streets 
to  better  serve  the  Union  Square  area.     The  recommended  route 
has  the  support  of  the  merchants. 

Resolution  No.   82-0318  was  unanimously  adopted. 

************* 

Item  No.   18  -  Presentation  of  the  Capital  Project  Budqet 
Procedure. 

Ms.  Louise  Stoll,  Director  of  Capital  Resource  Development, 
stated  that  a  system  has  been  developed  for  all  capital 
projects,  whether  grant  funded  or  not.     The  Municipal  Railway 
will  be  the  first  department  to  use  the  system.     It  will  be 
extended  to  the  Water  Department  and  Hetch  Hetchy  Water  and 
Power  later. 

Mr.  Angelo  Mitchner,  of  Capital  Resource  Development,  described 
the  new  procedure  in  detail. 

************* 

Resolution  No.    81-0319  —  Requesting  the  San  Francisco 
Municipal  Railway  Improvement  Corporation    (S . F . M . R . I . C . )  to 
set  aside  $7  million  to  be  used  for  the  Cable  Car  Recon- 
struction Project,    if  needed. 

Ms.   Stoll  said  that  this  action  is  requested  to  guarantee  the 
availability  of  private  contributions  to  the  Save  the 
Cable  Car  Committee  so  that  contracts  can  be  certified 
according  to  the  time  schedule.     This  would  be  a  loan  that 
would  only  be  used  if  necessary.     She  said  that  the  S.F.M.R.I.C. 
Board  of  Directors  informed  her  that  they  will  approve  this 
request  under  the  following  conditions: 

1.  The  Public  Utilities  Commission  makes  a 
formal  request; 

2.  Receipt  of  a  "letter  of  intent"  or  cash  from  the 
Federal  government  to  cover  its  $23  million 
unfunded  share; 

3.  Confirmation  that  the  cable  car  project  is  a 
"transit"  project; 

4.  Receipt  of  a  letter  from  the  City  Attorney 
verifying  that  this  is  a  proper  transaction;  and 

5.  Assurance  that  all  available  private  contribution 
funds  will  be  used  first  and  that  the  corporation 
will  be  repaid  promptly  when  funds  become  available. 

************* 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  EXECUTIVE  SESSION:      4:35  P. 


ROMAINE  A.  SMITH 
Secretary 

82-154 


~XTY     .AJVX>     COUNTY     OK     SAX*  FRANCISCO 

Resolution    No.  82-0299-MR 


7-27-82 


RESOLVED,   That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  6uch 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


ACDT.  NO. 
&  Prayer 


Non-Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


David  G.  Deimel 


80  C  0261-1 
Und.  Amt. 


3-7 


6-  8-81 


$12,500.00 


Rose  Pasquarella 


Litigated  Settlements 


Luxor  Cab  Company 
and 

Andrew  Z.  Arakelian  aka 
Andrew  Arkalian 


81  C  0066-1 
$175,000.00 


78  B  2310-3 
$1,571.43 


7-6+  9-13-81 


15-3  6-30-79 


(Allianz  Insurance  Lien  for  $1,141.00  to  be 
paid  by  plaintiff's  attorney.) 


12,000.00 


1,451.43 
>22,000.00 


Richard  Jacobson 


78  C  0280-5 
$25,000.00 


7-2 


2-  9-79 


5,000.00 


Lizzie  R.  Stevens  79  T  0151-1  2-7  8-  6-79 

and  $25,000.00 
Aetna  Casualty  5  Surety  Co. 

(Co-deft,  to  pay  $4,000.00,  also.) 


Judgment 
Phillip  Spruill 


80  B  0334-1 
$15,000.00 


1-3 


8-20-80 


(Includes  Costs  +  Interest  Upon  Demand.) 


6,000.00 
2,000.00 


A($7,658.48) 
B($2,286.76) 

9,945.24 


Total  Settlements: 


$70,896.67 
(6) 


Index    560946      Sub-object  1450 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commdssion  at  i±s  me  eyfling  of  July  27,  1982. 


Romaine  A.  Smith,  Secretary 


.omission  at  y^s  meeting  or 


7-27-82 


PUBLIC      UTILITIES  COMMISSION 


RESOLUTION  No 


82-^300 


RESOLVED,  That  on  recommendation  of  the 
General  Manager  of  Public  Utilities,   the  General 
Manager  and  Chief  Engineer,  San  Francisco  Water 
Department,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  draw 
warrant  in  favor  of  Rand  Information  Systems  in  the 
amount  of  $8,500.00  in  settlement  of  claim  against 
the  San  Francisco  Water  Department,  arising  from 
property  damage  sustained  following  a  22-inch  water 
main  break  at  Bush  and  Sansome  Streets  on  December  15, 
1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

k  'JULY     2  7  1982 

at  its  meeting  of   

Jt4^ 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No 


82-0301 


RESOLVED,    That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.  77-0184,  adopted  April  12, 
1977,  payment  of  claims  in  the  amount  of  $107,833.62,  made 
by  the  Municipal  Railway,  month  of  June,  1982,  per  Revolving 
Fund  Direct  Payment  Nos.:     CL0143,  CL0148,  CL0149,  CL0150, 
CL0151,  CL0161,  CL0162,  CL0163,  CL0164  and  Direct  Payment  No.: 
CL0155, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

p  'JULY    2  7  1982 


at  its  meeting  of  _ 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  (AN  FHANCI6CO 

RESOLUTION  No. 

82-0302 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers,  and  the  City 
Attorney,  hereby  approves  compromise  settlements, 
month  of  June,  1982,  total  amount  billed:  $1,505.43, 
total  Compromise  settlements:  $78  3.82;  and  approves 
collections,  month  of  June,  19  82,  amount  of 
$12,392.09,   for  payment  of  damage  claims  which 
the  Municipal  Railway  has  against  miscellaneous 
debtors,  per  lists  dated  July  8,  198  2. 


I  hereby  certify  that  the  foregoing  resolution  Wi  adopted  by  the  Public  ft***  Common 

*  -  — "   2  7^82        Q  jT^ 


Secretary  and  AssittMnt  General  Manager 


ILIC      UTILITIES  COMMISSIOl 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby 
approves  collections  for  the  months  of  May  and 
June  1982,  of  charges  for  damages  against  miscellaneous 
debtors,  San  Francisco  Water  Department,  in  the  amount 
of  $448.93  and  a  write-off  of  an  uncollectible  debt  in 
the  amount  of  S207.78. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 july   g?y   .   n  n 

Secretary.  Public  Utilities  Commission 


RESOLUTION  No  8^0304 


RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  as 
follows : 

HETCH  HETCHY  CONTRACT  NO.  681 
MOCCASIN  RESERVOIR 
REPLACE  CATWALK  DECK  AND  GUARD  RAIL 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31,  Section 
31.22(a)  of  the  San  Francisco  Administrative  Code,   this  project  is  hereby 
determined  to  be  categorically  exempt  from  the  California  Environmental  Quality 
Act  under  Classes  Kb)  and  1(d)  as  set  forth  in  the  permanent  list  of  categor- 
ical exemptions  adopted  by  the  City  planning  Commission  on  August  28,  1980  and 
April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


RESOLUTION  No  82-0305 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  685,  the  replacement 
of  existing  City-owned  mercury  vapor  luminaires  with  high  pressure 
sodium  vapor  units  is  to  be  performed,  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Class  1(b):     now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  by  staff,  and  hereby  authorizes  bid  call  for  Hetch  Hetchy 
Contract  No.  685,  Street  Lighting  Conversion,  Installation  of  HPSV 
Luminaires . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  u,        o,  *   JULY  8,71982 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  awards  San 
Francisco  Water  Department  Contract  No.  1824,  Repair  Rip-Rap 
Slope  Abutment  at  Lower  Crystal  Springs  Reservoir,  San  Mateo 
County  in  the  amount  of  $18,250.00  to  Sarott  Construction 
Company,  121  Allen  Way,  Pleasant  Hill,  California  94523  as  the  lowest 
regular  and  responsible  bidder,  and  rejects  all  other  bids  for 
the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.  UULY  _  2  71982 

at  its  meeting  of   


Secretary,  Public  Utilities  Commission 


RESOUUTION  NO.J 


ss&aasr? 


RESOLVED,  That  this  Commission  hereby  awards  Hetch 
Hetchy  Contract  No.  686,  Street  Lighting  Conversion,  Series  to 
Multiple,  Contract  I,  in  the  amount  of  $121,100  to  Kingston 
Contracting,  Inc.,  1820  Ogden  Drive,  Suite  208,  Burlingame, 
California  94010,  as  the  lowest  regular  and  responsible  bidder, 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JULY     2  7  1982  - 

at  its  meeting  of   ^  ^  -fj- 


"ecretary,  Public  Utilities  Commission 


82^0308 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Water  Department  Contract  No.  1802R, 
Construction  of  Irrigation  System  at  Lombard  Reservoir, 
as  satisfactorily  completed  and  authorizes  final  payment 
in  the  amount  of  $1,138.50  to  the  Contractor,  J.   L.  Smith 
Landscape,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'    JULY     2  7  1982 

a!  '.!■•  meeting  of   


itt&tavyiTuotic  Utilities ^d^mmVsion 


82-03 J 9 

RESOLUTION  No  


RESOLVED,  That  a  public  hearing  be  conducted  at  the  Public 
Utilities  Commission  meeting  room,  282  City  Hall,  San  Francisco, 
California,  commencing  at  2:00  p.m.   on  Tuesday,  Aug.    24  ,    1982  to 
consider  the  adoption  of  rate  schedules  to  be  charged  by  the  Public 
Utilities  Commission  for  furnishing  Hetch  Hetchy  power  to  private 

consumers  and  municipal  departments  of  the  City  and  County  of  San 

Francisco . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    .  •    JULY  2  71982 

at  its  meeting  o]  ,  _  

Secretary,  Public  Utilities  CommUsion 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0310 

RESOLUTION  No.  w  .  


RESOLVED,  That  this  Commission  hereby  approves  in  principle 
the  invitation  of  simultaneous  bids  for  a  long  term  ground  lease 
of  Water  Department's  land  in  Millbrae,  in  two  alternative  parcel 
sizes  and  configurations,  as  follows: 

Alternate  1:     A  lease  bid  parcel  of  irregular  "boot  shape", 

containing  approximately  4.325  acres, 
Alternate  Z\     A  lease  bid  parcel  of  rectangular  shape, 
containing  approximately  5.25  acres, 
subject  to  the  requirement  that  the  bidder/ 
developer,  at  his  sole  cost  and  expense, 
construct  replacement  buildings  and  facilities 
for  those  displaced   fcy  the  expanded  lease  area 
on  adjacent  Water  Department  land,  in  accordance 
with  plans  and  specifications  to  be  provided  by 
City,  and  be  it 
FURTHER  RESOLVED,  That  this  Commission  authorizes  the 
Assistant  General  Manager,  Administrative,  to  take  necessary  action 
for  the  Invitation  to  tiid,  including  preparation  of  required  plans 
and  specifications  by  the  Utilities  and  Engineering  Bureau. 


I  Hereby  certify  that  the  foregoing  resolution  was  adopted      ^ggjj^  ^ft1'lt,c$  Commission 


»   JULY    zimt  n 

at  its  meeting  of  ,  . —  -fi  f\  J  J  # 


Secretary,  Public  Utilities  Commission 


PUBLIC     UTILITIES  COMMISSION 


RESOLUTION  No  ^  j- 


RESOLVED ,  That  this  Commission  hereby  awards  San 
Francisco  Water  Department  Contract  No.   1839R,   for  the 
Repaying  of  Street  and  Sidewalk  Openings  for  the  San 
Francisco  Water  Department  for  the  Fiscal  Year  Ending 
June  30,  1983,  in  the  amount  of  $793,500.00  to  Pacific 
Pavements  Co.,  Ltd.,  1275  Michigan  Street,  San  Francisco, 
California  94107,  as  the  lowest  regular  and  responsible 
bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


*  JULY 


/E7  1982  n     fl  ; 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AMD  COUNTY   OF   SAN  FRANCISCO 


82-0312 

RESOLUTION  No  


WHEREAS,  A  professional  services  contract  with  Brown 
and  Caldwell-Montgomery  was  authorized  by  Public  Utilities 
Commission  Resolution  No.  81-0403  dated  October  13,  1981;  and 

WHEREAS,  The  subject  contract  allows  a  maximum  fee 
of  $100,000.00  for  work  to  be  done  by  the  Consultant;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  staff  has 
determined  a  need  for  studies  on  a  fourth  alternative  to  in- 
vestigate a  new  Crystal     Springs  Treatment  Plant  and  expansion 
of  the  San  Andreas  Treatment  Plant;  and 

WHEREAS,  The  Consultant  has  agreed  to  do  the  work  for 
a  maximum  additional  fee  of  $9,500.00;  now  therefore  be  it 
RESOLVED,  That  this  Commission  approves  Contract 
Modification  No.  1  to  increase  the  maximum  Consultant's  fee 
from  $100,000.00  to  $109,500.00;   and  be  it  further 

RESOLVED,  That  this  Commission  approves  an  extension 
of  time  of  21  calendar  days  to  accomplish  the  work  under  this 
modification. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     ,.    .  i    JULY     2^7 1982 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No 


82-0313 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.   5  86,  Bryant  Substation 
Area,  Underground  Power  Facilities  and  Related  Work,   as  satis- 
factorily completed;   approves  Credit  Modification  of  Contract 
No.   2  in  the  amount  of  $6,2  31.30;   authorizes  an  extension  of 
time  for  unavoidable  delays  of  257  calendar  days;  authorizes  the 
deduction  of  $5,39  8.79  from  monies  due  the  Contractor  due  to  his 
ordering  excess  City-furnished  cable;   authorizes  the  assessment 
of  $5,000.00  for  25  calendar  days  of  avoidable  delays;  and 
authorizes  final  payment  in  the  amount  of  $19,601.21  to  the 
Contractor,  Abbett  Electric  Corporation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

l    JULY     2  7  1982 

I  iu  meeting  of  .  y4  ^  fl 

Secretary.  Public  Utikucs  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  or  BAN  rRANCIBCO 


RESOLUTION  No. 


WHEREAS,   the  Bridge  Toll  Net  Revenue  funds  makes  monies 
available  pursuant  to  AB664   for  allocation  to  public  entities 
operating  public  transportation  systems  in  the  MTC  Region  (Streets 
and  Highways  Code  Section  30892)    to  improve  transbridge  trunk 
transit  service  and  terminals;  and 

WHEREAS,   the  Public  Utilities  Commission,  City  and  County 
of  San  Francisco,   is  an  eligible  claimant  for  Bridge  Toll  Net 
Revenue  funds  pursuant  to  Streets  and  Highways  Code  30892;  and 

WHEREAS,  MTC  in  its  Regional  Transit  Capital  Priorities  has 
programmed  the  use  of  State  Guideway  funds,  TP&D  and  Article  XIX; 
and 

WHEREAS,    in  lieu  of  Bridge  Toll  Net  Revenue   funds,   MTC  will 
also  allocate  State  Transit  Assistance  or  other  regional  revenues 
as  local  match  for  high  priority  transit  projects;  and 

WHEREAS,   the  projects  included  in  this  resolution  are  all 
included  in  the  State  TIP,  and  Regional  Transit  Capital  Priority 
List  of  the  Metropolitan  Transportation  Commission;  and 

WHEREAS,   the  Bridge  Toll  Net  Revenue   funds  will  be  used  by 
the  Public  Utilities  Commission,  City  and  County  of  San  Francisco 
to  provide  local  match  for  State  Guideway  projects;  now,  therefore 
be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  $1,152,600  of  Bridge  Toll  Net  Revenue  funds  and/or 
State  Transit  Assistance  and  other  monies  allocated  for  regional 
local  match  for  the  following  State  Guideway  projects:  Metro 
Center  Annex,  N  Line  Terminal   Improvement  project,  Geneva 
Reconstruction  project,   and  the  purchase  of  eight  LRV  * s ;   and  be 
it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  may  be  required  by  MTC  with  respect  to 
this  request. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Mi — zj-mz 


Secretary.  Public  Utilitits  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN   FRANC  1 8CO 


RESOLUTION  No  82~0315 


WHEREAS ,   the  State  Transit  Assistance    (STA)    funds  is  created 
pursuant  to  Public  Utilities  Sections  93310  et  seq . ;  and 

WHEREAS,   the  State  Transit  Assistance  fund  makes  funds  avail- 
able pursuant  to  PUC  Section  99314.5  for  allocation  to  eligible 
claimants  to  support  approved  transit  projects;  and 

WHEREAS,  prospective  claimants  are  those  operators,  cities, 
and  counties  eligible  to  claim  Transportation  Development  Act  (TDA) 
funds  pursuant  to  PUC  Sections  99260  et  seq.;  and 

WHEREAS,  the  Public  Utilities  Commission,  City  and  County  of 
San  Francisco  has  coordinated  its  STA  Fund  II  and  III  claims  with 
the  other  eligible  claimants  in  the  county;  and 

WHEREAS,   the  projects  included  in  this  reallocation  claim  have 
been  approved  by  the  MTC  and  included  as  part  of  their  Regional  Pri- 
ority  list   for   1981-82;  and 

WHEREAS,  these  funds  have  been  allocated  to  the  San  Francisco 
Municipal  Railway  by  MTC  Resolution  S82-1028  for  Municipal  Railway 
planning  and  capital   improvement  projects   in  FY   1981-82;  and 

WHEREAS,   these  monies  were  not  encumbered  on  or  before  June  30, 
1982,   as  required  by  STA  laws,  but  funds  allocated  are  still  required 
to  complete  these  projects  in  1982-83;   now,  therefore  be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  apply  for,  accept,  and  expend 
$811,835  of   1981-82  State  Transit  Assistance   funds    (II  and  III)  in 
1982-83   for  the  following  projects:     J  Line  Rerail,   Diesel  Bus 
Replace-ment  Program,  BMIS  Facility  Modification,  Computer  Hardware 
Purchase,   Purchase  of  UHF  Radios,   St.   Francis  Circle,   and  Cable  Car 
Fare  Machines;    and  be   it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  may  be  required  by  MTC  with  respect  to  this  request. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  ____   JULY      3  7  1982  *   *  fj 


Secretary.  Public  Utilities 


PUBLIC    UTILITIES  COMMISSION 

CITY  AJMD  COUNTY  OF  SAM  FRANCISCO 


RESOLUTION  No. 


82-0316 


WHEREAS,  The  Bureau  of  Energy  Conservation  has  identified  cost- 
effective  energy  conservation  projects  in  6  municipal  facilities  (Municipal 
Railway-Woods  Facility,  Municipal  Railway-Presidio  Facility,  Purchasing 
Central  Shops,  Department  of  Public  Works  -  2323  Army  Street,  Department 
of  Public  Health  -  101  Grove  Street,  and  Library  -  45  Hyde  Street);  and 

WHEREAS,  The  Board  of  Supervisors  has  requested  a  supplemental 
appropriation  for  these  capital  improvements;  and 

WHEREAS,  The  cost  of  the  6  projects  is  estimated  to  be  $285,000 
with  estimated  annual  benefits  of  $252,870  for  an  estimated  payback  of 
1.13  years;  and 

WHEREAS,  The  Public  Utilities  Commission  deems  these  energy 
conservation  projects  worthy  of  funding  for  FY-1982/83;  and 

WHEREAS,  The  affected  municipal  departments  have  agreed  to  have 
the  identified  energy  conservation  projects  implemented  in  their  facilities;  and 

WHEREAS ,  The  Board  of  Supervisors  has  requested  a  supplemental 
appropriation  for  these  capital  improvements,  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a  supplemental  appropriation 
in  the  amount  of  $285,000  from  the  Hetch  Hetchy  Unreserved  Fund  Balance 
for  the  Bureau  of  Energy  Conservation  to  undertake  six  energy  conservation 
proj  ects. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■    JULY     2  7  1982 

at  its  meeting  of  .  


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION   _  


WHEREAS ,   The  Metropolitan  Transportation  Commission  is 
empowered  to  reduce  the  requirement  that  operators  recover  33% 
of  operating  costs  from  fare  revenues  in  order  to  qualify  for 
AB  1107  funding  to  as   little  as   28%  if  AC  Transit,    BART  and  the 
Municipal  Railway  cumulatively  meet  the  33%  requirement;  and, 

WHEREAS,    PUC  staff  estimates  Muni  AB  1107  eligible  expenses 
for  1981/82  at  $144.9  million  and  fare  revenues  at  $46.2  million, 
31.9%  of  expenses;   now,    therefore,   be  it 

RESOLVED,   That  the  Public  Utilities  Commission  requests 
the  Metropolitan  Transportation  Commission  to  reduce  the 
percentage  of  expenses  the  Municipal  Railway  is  required  to 
obtain  from  fare  revenues  to  receive  AB  1107  funding  for  fiscal 
year  1981/82  from  33%  to  the  ratio  which  the  Municipal  Railway 
is  shown  by  its  independent  auditors  to  have  actually  obtained 
so  long  as  that  ratio  exceeds  28%,    the  lowest  ratio  the  Metropolitan 
Transportation  Commission  is  allowed  to  establish. 


f  herebs  certify  that  the  foregoing  resolution  was  adopted  b\  the  Public  Utilities  Commission 

■    'JULY     2  7  1982 

at  its  meeting  of   


Secretary  and  Assistant  General  Manager 


PUBLIC    UTILITIES  COMMISSION 

CITY  AN O  COUNTY  OF  HAN  FRANCISCO 


82-0317-A 

RESOLUTION  No  


RESOLVED,  That  the  Public  Utilities  Commission  will 
conduct  a  public  hearing  on  Tuesday,  August  24,   1982,  at 
2:00  P.M.,   in  Room  282,  City  Hall,  San  Francisco, 
California,   to  consider  the  adoption  of  a  revised  schedule 
of  rates,   fares  and  charges  for  the  Municipal  Railway. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     2  7  1982 


Us  meeting  of  — —  ^  ,  /  <         /  / 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 

RESOLUTION  No.  82-Q318 


WHEREAS,  The  three  cable  car  lines  will  be  completely  shut  down  during  a  20- 
month  period  for  rehabilitation  and  reconstruction;  and 

WHEREAS,  The  Public  Utilities  Commission  has  approved  alternative  service 
to  be  operated  along  the  58-LEAVENWORTH  during  the  cable  car  shutdown;  and 

WHEREAS,  We  have  had  requests  from  members  of  the  business  community  to 
reroute  the  58-LEAVENWORTH  from  Jones  Street  between  Post  and  Eddy,  to  Mason 
Street  between  Post  and  Eddy;  and 

WHEREAS,  Muni  staff  agrees  to  the  merits  of  this  reroute;  now,  therefore, 

be  it 

RESOLVED,    That  this  Commission  hereby  authorizes  the  Municipal  Railway  to 
reroute  motor  coach  line  58-LEAVENWORTH,  as  approved  in  Resolution  82-0113, 
to  travel  along  the  following  route: 

From  North  Fifth  and  Market  via  Market,  Turk,  Taylor,  Sutter,  Leavenworth, 
Vallejo,  Larkin,  Francisco,  Polk,  Bay  to  Columbus;  return  via  Columbus,  Jones, 
Chestnut,  Leavenworth,  Bay,  Polk,  Vallejo,  Leavenworth,  California,  Hyde,  Post, 
Mason,  Eddy,  North  Fifth  to  Market. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  nutting  of  j      JULY       2  7  1982 r\ 


Secretary  and  Assistant  General  Manager 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  8 AN  FRANCISCO 


RESOLUTION  No. 


WHEREAS ,  the  San  Francisco  Municipal  Railway  has  embarked 
on  a  $58,212,000  Cable  Car  Reconstruction  Project;  and 

WHEREAS,  funding  for  the  Cable  Car  Reconstruction  project 
will  be  provided  from  federal  and  state  grants  and  private 
contributions  to  the. Save  the  Cable  Car  Committee;  and 

WHEREAS,  only  approximately  $3  million  of  the  $10  million 
goal  of  the  Save  the  Cable  Car  Committee  can  be  forwarded  to  the 
project  immediately;  and 

WHEREAS,  approximately  $5.5  million  has  been  pledged  to  the 
Save  the  Cable  Car  Committee  but  can  not  yet  be  collected;  and 

WHEREAS,  an  additional  $1.5  million  is  anticipated  to  be 
pledged  and  collected;  and 

WHEREAS,  the  Controller  of  the  City  requires  a  guarantee 
that  this  $7  million  of  pledges  and  anticipated  pledges  will  be 
available  when  needed  for  the  cash  disbursements  for  the  Cable 
Car  project;  and 

WHEREAS,  the  Controller  of  San  Francisco  will  not  certify 
the  availability  of  funds  for  the  seven  cable  car  construction 
contracts  without  this  guarantee;  and 

WHEREAS,  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  (SFMRIC)  will  be  reimbursed  from  payments  collected 
against  the  Save  the  Cable  Car  Committee  pledges;  and 

WHEREAS ,  contracts  for  the  Cable  Car  Reconstruction  project 
will  be  ready  for  award  and  certification  in  October,  1982;  and 

WHEREAS ,  certification  of  those  contracts  will  be  delayed 
until  sufficient  funds  are  on  hand;  and 

WHEREAS,  it  is  in  the  City's  best  interest  to  proceed  as 
soon  as  possible  with  the  implementation  of  the  Cable  Car 
Reconstruction  project  in  order  to  reduce  costs;  now,  therefore 
be  it 

RESOLVED,  that  the  Public  Utilities  Commission  requests  that 
the  SFMRIC  Board  of  Directors  set  aside  $7  million  to  be  used 
for  the  Cable  Car  Reconstruction  if  needed  to  guarantee  the 
availability  of  private  contributions  to  the  Save  the  Cable  Car 
Committee;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  negotiate  and  execute 
an  agreement  with  SFMRIC  and  the  City  and  County  of  San  Francisco 
for  the  acceptance,  expenditure,  and  reimbursement  of  these  monies. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    JULY  2  7  198? 


Secretary,  Public  Utilities' Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


82-0320 


WHEREAS,  The  1-280  Policy  Control  Committee   (PCC) ,   composed  of 
representatives  of  the  City  and  County  of  San  Francisco  (City) ,  the 
Metropolitan  Transportation  Commission  (MTC ) ,   and  the  California 
Department  of  Transportation  (CalTrans),  is  responsible  for  producing 
an  Environmental  Impact  Statement   (EIS)   for  the  1-280  Transfer  Concept 
Program;  and 

WHEREAS, the  production  of  the  EIS  includes  selecting  specific 
projects  for  each  element  and  analyzing  the  impact  of  the  various 
projects;  and 

WHEREAS,  The  1-280  Transfer  Concept  Program  EIS  study  is  being 
administered  by  a  Project  Manager  appointed  by  the  PCC;  and 

WHEREAS,   CalTrans,  acting  on  behalf  of  the  PCC  has  let  a  contract 
to  Parsons-Brinkerhof-Quade  &  Douglas   (PBQ&D)   for  further  defining 
the  projects  to  be  candidate  for  the  1-280  transfer  funds  and  for 
producing  a  draft  and  final  EIS  for  these  projects;  and 

WHEREAS,  A  Technical  Advisory  Committee   (TAC)   is  charged  with 
reviewing  the  work  of  the  consultant   (PBQ&D)  and  advising  the  Project 
Manager  and  the  PCC;  and 

WHEREAS,  The  City  is  represented  on  the  TAC  by  representatives 
of  the  Public  Utilities  Commission  (PUC) ,   the  Department  of  Public 
Works   (DPW) ,   the  Department  of  City  Planning   (DCP),  and  the  Redevelop- 
ment Agency  (SFRA) ,  which  constitute  a  subgroup  of  the  TAC  called 
the  CTAC  (City  Members  of  the  TAC);  and 

WHEREAS,   In  order  for  the  CTAC  to  effectively  safeguard  the 
City's  interest  in  the  study,   to  coordinate  their  efforts,   and  to 
provide  certain  reviews  with  which  they  are  charged,   they  have  need 
of  staff  assistance;  and 

WHEREAS,  Money  is  available  to  the  City  for  such  purposes  from 
SB  1750   (1978)   CalTrans  Agreement  64301;  and 

WHEREAS,   CalTrans  concurs  with  the  use  of  funds  from  Agreement 
64301  not  to  exceed  $25,000  for  CTAC  staff  assistance;  and 

WHEREAS,   CTAC  has  proposed  certain  mechanics  and  arrangements 
to  most  effectively  provide  the  staff  assistance  needed;  now  there- 
fore, be  it 

RESOLVED,  That  this  Commission  authorizes  the  CTAC  to  use  said 
amount  of  funds  provided  by  CalTrans  Agreement  64301  for  staff  assis- 
tance to  effectively  safeguard  the  City's  interest  in  the  1-280 
Transfer  Concept  Program  study;   and,  be  it  further 

RESOLVED,  That  this  Commission  recommends  to  the  Board  of  Super- 
visors to  authorize  the  expenditure  of  up  to  $25,000  of  funds  provided 
under  CalTrans  Agreement  64301  for  CTAC  staff  assistance  for  the  I- 
280  study. 


I  hereby  certify  tliat  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 ■   J"LY    27  1982 


Secretary,  Public  Utilities  Commission 


August  4,  1982 


AMENDED 
NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  meet  in  Executive  Session 
for  the  purpose  of  discussing  attorney-client  and  personnel 
matters  on  Thursday,  August  5,   1982,  at  2:00  P.M. ,  in 
Room  287  City  Hall,  San  Francisco,  California. 

By  order  of  the  Public  Utilities  Commission 


RAS:fh 

cc:     Richard  Sklar 

McMorris  M.  Dow 
Douglas  Wright 
Leo  Jed 


Romaine  A.  Smith 
Secretary 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  BAN  FRANCISCO 

82-0322 

RESOLUTION  No.  

WHEREAS,  On  August  5,    1981,   tnis  Commission  adopted 
Resolution  No.  81-0298,  which  approved  tne  settlement  agreement 
and  stipulated  judgment  in  City  and  County  of  San  Francisco  v. 
United  Airlines,   et  al.,  Nos.   C-76-1386  RPA,   C-76-1387  RPA,  and 
C-76-1383  RPA;  and 

WHEREAS,  Resolution  No.   81-0298  provides  that,  pursuant  to 
the  settlement  agreement  and  stipulated  judgment,  tne  City  will 
charge  for  power  sold  directly  to  United  Airlines,  TransWorld 
Airlines,  and  American  Airlines   ("the  Airlines")   as  follows: 

1.  Effective  August  1,   1980,  and  continuing  through 
December  31,   1990,  at  a  rate  equal  to  54%  of  the  applicable  PG&E 
rate  for  like  classes  of  service,  as  the  PG&E  rate  may  change 
from  time  to  time; 

2.  Effective  January  1,   1991,  at  a  rate  which  increases 
from  64%  of  the  applicable  PG&E  rate  by  one-half  of  one  percent 
of  the  PG&E  rate  per  year  until  the  year  2010  when  the  rate  will 
equal  74%  of   the  applicable  PG&E  rate;  and 

3.  From  January  1,  2011  to  July  1,  2013,  at  a  rate  equal 
to  74%  of   the  applicable  PG&E  rate;  and 

WHEREAS,  Resolution  No.  81-0298  provides  that,  pursuant  to 
the  settlement  agreement  and  stipulated  judgment,  the  City  will 
charge  for  power  delivered  to  the  San  Francisco  Airports 
Commission  for  general  Airport  services    ("general  use  power"),  at 
rates  not  in  excess  of  the  applicable  PG&E  rates  for  like  classes 
of  service;  and 

WHEREAS,  One  purpose  of  Resolution  No.  81-0298  was  to 
adopt,  pursuant  to  the  settlement  agreement  and  stipulated 
judgment,   the  rates  set  forth  above,   thereby  obviating  the  need 
formally  to  set  new  rates  for  the  Airlines  each  time  PG&E  adjusts 
its  rates;  and 


PUBLIC    UTILITIES  COMMISSION 

CITY  AMD  COUNTY  OP  8AN  FRANCISCO 


RESOLUTION  No. 


WHER2AS,  A  dispute  has  arisen  between  the  City  and  the 
Airlines  in  which  the  Airlines  contend  that  the  City  must  for- 
mally adopt  new  rates  each  time  PG&E  adjusts  its  rates  and  that 
the  City  has  not  done  so;  and 

WHEREAS,  This  Commission  desires  to  resolve  this  out- 
standing dispute  with  the  Airlines  concerning  the  implementation 
of  the  Airline  rate  case  settlement  agreement  in  a  manner 
securing  maximum  benefit  for  the  City;  now,   therefore,  be  it 

RESOLVED,  That,   in  order  to  settle  the  outstanding  differ- 
ences with  the  Airlines  concerning  the  implementation  of  the 
settlement  in  the  Airline  rate  case,  the  Commission  authorizes 
its  counsel  to  accept  a  settlement  of  that  dispute  based  on  tne 
following  principles: 

lm     The  refund  previously  given  by  the  PUC  to  the  San 
Francisco  International  Airport  for  direct  use  power  overcharges 
since  August  1,   1980  shall  be  recalculated  using  the  rates 
actually  established  by  the  PUC  rather   than  the  stipulated  rates 
set  forth  in  the  Airline  rate  case  settlement,  and  the  difference 
transmitted  to  the  San  Francisco  International  Airport. 

2.  Tne  amount  due  from  the  San  Francisco  International 
Airport  for  general  use  power  undercharges  since  August  1,  1980, 
shall  be  recalculated  eliminating  tne  general  use  power  under- 
charge  for  August  1980,  and  said  undercharge  shall  be  transmitted 
by  the  PUC  to  the  San  Francisco  International  Airport. 

3.  The  calculations  and  transfer  referred  to  in  Paragrapns 
1  and  2,  above;  shall  not  occur  unless  the  Airlines  agree  that 
calculation  of  the  SFIA  general  use  power  refund  will  not  be 
affected  by  the  rates  charged  for  power  delivered  to  the  San 
Francisco  Water  Department  for  pumping  purposes  and  to  tne  City's 
Clean  Water  Project. 

I  hereby  cerUfy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  AUGUST    5  1982 

m  its  meetmg  of  


Secretary,  Public  Utilities  Commission 

1053C jad 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

SPECIAL  MEETING 
Room  2-C,   City  Hall 
2:00  P.M. 

August  17,  1982 

COMMISSIONERS 
H.   Welton  Flynn,  President 
Nancy  C.   Lenvin,   Vice  President 
Peter  McCrea 
John  M.  Sanger 
Thomas  Hsieh 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Administration 


Municipal  Railway 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Richard  Sklar 


GENERAL  MANAGER 


Romaine  A.  Smith 


SECRETARY 


82-155 


Call   to  Order:      2:08  P.M. 

Present:     President  H.   Welton  Flynn,   Vice  President  Nancy  Lenvin, 
Commissioner  Thomas  Hsieh 

Commissioner  Peter  McCrea  arrived  at  2:12  P.M. 
Absent:       Commissioner  John  M.  Sanger 

The  Minutes  of  the  meeting  of  July  27,   1982,  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Hsieh,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0321     A       Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totalling 
$110,750.00 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0324     A       Requesting  the  Controller  to  draw  warrant     in  favor 
of  Pacific  Telephone  and  Telegraph  Company,   in  the 
amount  of  $3,775.34   in  settlement  of  claim  against 
Hetch  Hetchy  Water  and  Power,    for  property  damage  in 
the  Moccasin  Camp  area  on  January  27,  1982. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0325     A       Authorizing  the  Municipal  Railway  to  accept  $7,956.99 
in  settlement  of  property  damage  claim  against  Farmers 
Insurance  Group,   as  insurer  of  Malcomb  L.   Burns,  for 
damages  to  streetcar  No.  1234. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0326     A       Requesting  the  Controller  to  draw  a  warrant  in  favor 
of  Wausau  Insurance  Company  as  subrogee  of  Imperial 
Bancorp,   in  the  amount  of  $6,244.93  in  settlement  of 
claim  against  the  San  Francisco  Water  Department  due 
to  a  main  break  December  15,  1981. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


82-156 


82-0327 


82-0328 


82-0329 


82-0330 


82-0331 


82-0332 


On  motion  of  Hsieh,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  Revolving  Fund  payments  totalling  $57,662.91 
for  settlement  of  claims  against  the  Municipal  Railway 
in  the  month  of  July,  1982. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Requesting  the  Controller's  concurrence  in  amendment 
of  Rules  and  Regulations,  Public  Utilities  Commission 
Revolving  Fund,   the  addition  of  signature  authorization, 
Robert  Won. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  plans  and  specifications  as  prepared  by  staff, 
and  authorizing  Bid  Call  under  Water  Department  Contract 
No.   1848  -  8-inch  Ductile  Iron  Main  Installation  in 
Natoma  Street  between  Fifth  and  Ninth  Streets. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  plans  and  specifications  as  prepared  by  staff, 
and  authorizing  Bid  Call  under  Hetch  Hetchy  Contract 
No.    697  -  Cherry  Oil  Road,  Apply  Seal  Coating, 
estimated  to  cost  $24,500. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 
1833  -  6-inch  Ductile  Iron  Main  Installation  in  42nd 
and  43rd  Avenues  between  Clement  Street  and  Point 
Lobos  Avenue  in  the  net  amount  of  $75,800  to  Bepco, 
Inc.,   Oakland,  California. 

Votes:     Ayes  -  Flynn,   Lenvin,   McCrea,  Hsieh 


On  motion  of  Hsieh,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Awarding  Municipal  Railway  Contract  No.MR-806,  K-Line 
Rail  Replacement,   and  Rail  Grinding  on  Ocean  Avenue, 
in  the  amount  of  $245,753  to  Stacy  and  Witbeck,  Inc., 
Newark,  California. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


82-157 


On  motion  of  Hsieh,    seconded  by  Lenvin, 
the   following  resolution  was  adopted: 

82-0333     E       Awarding  Municipal  Railway  Contract  No.  MR-815, 

Handicapped  Loading  Platform  at  "L"  Line  -  Zoo  Loop, 
in  the  amount  of  $21,951,   to  Nibbi  Brothers. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0334     E      Approving  a  Debit  Modification  in  the  amount  of 

$30,300.97  to  provide  funds  for  additional  work  and 
authorizing  an  extension  of  time  to  complete  the  work 
under  Contract  No.   MR-688   -  DC  Test  Panel  and  Power 
Supply,   Muni  Metro  Center. 

Votes:     Ayes  -  Flynn,   Lenvin,   McCrea,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0335     E       Accepting  the  work  performed  under  Hetch  Hetchy 

Contract  No.    616,   Tesla  Portal,   Halon  Suppression 
System,   as  satisfactorily  completed;    and  authorizing 
final  payment  in  the  amount  of  $4,295.48  to 
Jorgensen  and  Company. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0336     E       Accepting  the  work  performed  under  Water  Department 
Contract  No.    1806,    8-inch  Ductile  Iron  Main  Instal- 
lation in  Commercial  Street,   between  Kearny  and 
Sansome  Streets,   as  satisfactorily  completed;  approving 
debit  modification  of  Contract  No.    1   in  the  amount  of 
$6,971.40;   and  authorizing  final  payment  in  the  amount 
of  $4,553.57  to  P  &  J  Utility  Company. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  McCrea , seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0337     M       Authorizing  the  partial  discontinuance  of  weekend 
service  on  Municipal  Railway  lines  7-Haight, 
26-Valencia  and  31-Balboa. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


82-158 


On  motion  of  McCrea,    seconded  by  Lenvin, 
the   following  resolution  was  adopted: 

82-0338     M       Opposing  operation  of  21-passenger  jitney  bus; 

and  requesting  the  Police  Commission  to  revoke 
the  permit  and  not  issue  any  jitney  permits  for 
vehicles  exceeding  15-passenger  capacity. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 

President  Flynn  was  excused  at  3:39  P.M.,  and  returned 
at  3:42  P.M. 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0339     A       Authorizing  the  General  Manager,   with  the  approval 
of  the  Board  of  Supervisors  to  enter  into  an  agree- 
ment with  Ocean  Beach  Associates    (OBA)    for  the 
exchange  of  real  property,   and  requesting  the  Board 
of  Supervisors  to  approve  the  action. 

Votes:     Ayes  -  Lenvin,   McCrea,  Hsieh 


On  motion  of  McCrea,    seconded  by  Hsieh, 
the   following  resolution  was  adopted: 

82-0340     A       Approving  the  hiring  of  Keith  J.   Anderson  to  perform 
Information  Management  Services   for  the  Municipal 
Railway  and  the  Public  Utilities  Commission,  working 
a  minimum  average  of  twenty  hours  per  week  until 
June  30,  1983. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  McCrea,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0341     A       Authorizing  the  General  Manager  of  Public  Utilities 
to  negotiate  an  agreement  with  the  California  Hyatt 
Corporation  for  the  purpose  of  installing  and  display- 
ing a  Powell  Street  Cable  Car  on  the  plaza  of  their 
Hyatt  on  Union  Square  Hotel. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  McCrea,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0342     A       Authorizing       the       General       Manager  of 

Public  Utilities  to  enter  into  agreements  for  the 
storage  of  50  PCC  vehicles  and  spare  parts  at 
Pier  70,    for  future  Muni  use,   and  to  dispose  of 
29  PCC  vehicles. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea 
Noes  -  Hsieh 


82-159 


On  motion  of  McCrea,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0343     A       Authorizing  the  General  Manager  of  Public  Utilities 
to  negotiate  an  agreement  with  National  Park  Service 
Golden  Gate  National  Recreation  Area  for  the  display 
of  a  Powell  Street  Cable  Car  on  Hyde  Street  Pier. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0344     E      Approving  the  exchange  of  property  and  authorizing 
the  Director  of  Property  to  prepare  the  necessary 
documents  and  legislation  for  approval  by  the  Board 
of  Supervisors  in  order  that  the  construction  of  the 
new  light  rail  vehicle  facilities  can  proceed  on 
schedule  at  the  Geneva  Carbarn  Site. 

Votes:     Ayes  -  Flynn,   Lenvin,   McCrea,  Hsieh 


On  motion  of  McCrea,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0345     E       Authorizing  the  Chief  Engineer  and  Deputy  General  Man 
ager     to     negotiate  and  execute  a  professional 
services  contract  with  Sverdrup  and  Parcel  and 
Associates,   Inc.,   to  prepare  a  feasibility  study 
for  the  proposed  0 ' Shaughnessy  Dam  Hydroelectric 
Plant,    in  an  amount  not  to  exceed  $50,000. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0346     E       Authorizing  Amendment  No.    1  to  the  Professional 

Services  Agreement  with  Parsons  Brinkerhoff  Quade 
&  Douglas,   Inc.,   to  extend  the  time,  provide 
additional   funds  to  complete  the  preliminary  design 
and  the  EIR  and  EIS   for  the  J-Line  Connection  from 
30th  and  Church  Streets  to  the  Muni  Metro  Center. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Hsieh 


On  motion  of  Hsieh,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0347     E       Authorizing  the  execution  of  Amendment  No.   1  to 

the  Professional  Services  Agreement  for  Engineering 
Design  for  the  Rehabilitation  and  Modernization  of 
the  Geneva  Carbarn  Site  with  Kaiser  Engineers/DMJM, 
in  an  amount  not  to  exceed  $508,747.70. 

Commissioner  Lenvin  was  excused  at  3:55  P.M. 


82-160 


On  motion  of  McCrea,    seconded  by  Hsieh, 
the   following  resolution  was  adopted: 

F       Authorizing  the  Assistant  General  Manager,  Finance, 
to  execute  a  contract  with  Mr.   Louis  Tucciarone 
for  the  position  of  Capital  Program  Coordinator,  at 
an  annual  salary  of  $35,000. 

Votes:     Ayes  -  Flynn,  McCrea,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

F       Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  Water  Department  supplemental  appropri- 
ation in  the  amount  of  $346,000  for  pending  claims. 

Votes:     Ayes  -  Flynn,   McCrea,  Hsieh 


Copies  of  the  above  resolutions  are  on  file  in  the  office 
of  the  Secretary  of  the  Public  Utilities  Commission. 

************* 
INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS 

Commissioner  Lenvin  requested  an  opinion  from  the  City  Attorney 
regarding  the  adequacy  of  the  proposed  alternate  Municipal 
Railway  service  during  the  cable  car  rehabilitation  period. 

-  o  - 

Commissioner  Lenvin  stated  that  there  is  a  great  deal  of  community 
opposition  to  the  moving  of  the  terminal  and  electrical 
facilities  for  the  No.    8 -MARKET  line  in  the  Castro  area.  The 
community  should  be  given  an  opportunity  to  comment  on  the 
project.     Commissioner  Lenvin  asked  if  the  contractor  could 
stop  work  until  the  Commission  had  heard  the  community's 
concerns.     Mr.   Sklar  replied  that  any  request  of  the 
contractor  to  delay  work  will  be  costly.     He  said  that  staff 
will  report  to  the  Commission  August  24,    1982  on  two  recent 
neighborhood  meetings  on  this  matter.     He  asked  that  no 
action  be  taken  until  the  report  is  given. 

Commissioner  McCrea  pointed  out  that  the  Municipal  Railway 
5-Year  Plan  does  not  imply  approval  of  specific  line  changes. 
Each  change  should  be  discussed  prior  to  its  implementation. 

************* 

Presentation  of  the  1982-83  Public  Utilities  Commission 
Training  Program. 

Ms.   Michal  Settles,   Training  Unit  Manager,   provided  an  overview 
of  the  following  major  training  programs   for  this  year:  1) 
Management  Training;      2)    Supervisory  Training;      3)  Skills 
Training;     4)      Informational  Seminars;      5)    Safety;     6)  Clerical 
Skills  Program;      7)      Joint  Labor  Management  Board    (JLMB)  Project; 
and  8)     Administrative  Functions. 

Commissioner  McCrea  requested  that  staff  forward  the  summary  of 
the  training  program  to  the  Mayor. 

************* 


82-0348 


82-0349 


82-161 


************* 


Item  No.    9   -  Presentation  on  State  Proposition  13,  Water 
Resources,  Conservation  and  Efficiency  Act. 

Ms.   Helen  Burke,   representing  the  California  Water  Protection 
Council,   spoke  in  support  of  Proposition  13.     Mr.   Jeptha  Wade, 
Chief  Engineer  of  the  California  Water  Service  Company  in  San 
Jose,   spoke  in  opposition  to  the  initiative. 

Following  questions  of  both  sides  by  members  of  the  Commission, 
consideration  of  a  position  on  this  ballot  measure  was  continued 
to  August  24,  1982. 

************* 

Resolution  No.    82-0337   -  Authorizing  partial  discontinuance  of 
weekend  service  on  Municipal  Railway  lines   7-HAIGHT ,  26-VALENCIA 
and  31-BALBOA. 

Mr.   Peter  Straus,   Director  of  Planning,  Municipal  Railway,  pre- 
sented the  revised  staff  recommendation  as   follows:      1)  eliminate 
the  outer  portion  of  the  26-VALENCIA  since  it  parallels  the 
M-line,  and  terminate     the  line  at  Van  Ness  Avenue  rather  than 
5th  Street;      2)      discontinue  the  7-HAIGHT,   rather     than  the 
71-NORIEGA;      and  3)    reduce  frequency  on  the  8-MARKET  and 
operate  over  the  entire  route  instead  of  terminating  the  line 
at  Van  Ness  Avenue. 

Mr.  Rick  Hansen,  representing  the  San  Francisco  Public  Housing 
Tenants  Association,  opposed  the  reduction  of  service  on  lines 
feeding  into  Market  Street  which  would  result  in  the  passenger 
having  to  transfer  to  another  vehicle. 

Mr.   Maurice  Klebolt,   President  of  CAP/Trans,    said  that  the 

Haight  Street  corridor  two  years  ago  had  6   lines  serving  the  area. 

This  proposal  will  leave  2  lines  to  do  the  work  of  6. 

Commissioner  Lenvin  said  that  at  the  invitation  of  the  union, 
she  rode  the  71-NORIEGA  on  a  Saturday  and  the  vehicle  was 
practically  empty  on  a  day  when  there  was  a  function  at  Kezar 
Stadium. 

Mr.   Vernon  Anderson  supported  the  staff  recommendation. 

Ms.   Marguerite  Warren  spoke  in  support  of  the  staff  recommendation. 

Mr.   Julius  Zamacoma  opposed  termination  of  the  26-VALENCIA  at 
Van  Ness  Avenue  and  Market  Street. 

Mr.   Fred  Perry  said  that  the  proposed  changes  are  good  but  the 
problem  is  that  Muni  Metro  is   "backing  up"   at  5:45  A.M. 

************* 

Resolution  No.    82-0338  -  Opposing  the  operation  of  21-passenger 
jitney  buses. 

Mr.   Lawrence  Martin,    International  Representative  for  the 
Transport  Workers  Union  of  America,   spoke  in  opposition  to  the 
21-passenger  jitney  bus  now  in  operation.     He  said  that  the 
vehicle  is  carrying  standees  which  raises  the  capacity  to 
approximately  38  people. 


82-162 


Commissioner  McCrea  moved,   Commissioner  Lenvin  seconded,   a  motion 
to  authorize  the  President  of  the  Commission  to  write  to  the  Police 
Commission  expressing  this  Commission's  opposition  to  the  operation 
of  a  21-passenger  jitney  bus  and  to  request  the  Police  Commission 
to  revoke  the  permit  and  not  issue  any  others  for  vehicles  larger 
than  the  current  jitney  vans.     In  addition,   the  Commission  should 
obtain  the  opinion  of  the  City  Attorney  as  to  the  possibility  of 
transferring  control  of  jitney  operations  from  the  Police  Com- 
mission to  the  Public  Utilities  Commission,  by  ordinance. 

************* 

Item  No.   12  -  Discussion  of  certain  requirements 
for  employment  of  transit  operators. 

Mr.   Sklar  stated  that  if  the  Commission  has  no  objections,   it  is 
staff's  intention  to  meet  and  confer  with  the  union  for  the 
purpose  of  developing       uniform  criteria  relative  to  operators 
who  have  been  convicted  of  certain  violations  of  the  State  Motor 
Vehicle  Code. 

Since  no  objections  were  expressed,   President  Flynn  said  that  the 
Commission  approved  the  proposed  action  by  common  consent. 

************* 

Resolution  No.    82-0342  -  Authorizing  an  agreement  to 
store  fifty  PCC  vehicles  and  spare  parts  at  Pier  70 
and  authorizing  the  disposal  of  twenty-nine  PCC  cars. 

Mr.   Douglas  Wright,   Assistant  General  Manager,  Administration,  said 
that  he  has  reviewed  future  Municipal  Railway  plans  and  recommends 
the  storage  of  29  PCC  vehicles  for  future  needs. 

Commissioner  Hsieh  moved,   President  Flynn  seconded,   approval  of 
the  staff  recommendation  to  retain  29  vehicles  and  to  dispose  of 
the  remaining  50.     On  the  question,   Commissioners  Flynn  and  Hsieh 
voted  "aye",   Commissioners  Lenvin  and  McCrea  voted  "no".  The 
motion  was  lost. 

Commissioner  McCrea  moved,  Commissioner  Lenvin  seconded,   to  store 
50  PCC  vehicles  and  spare  parts  at  Pier  70  and  dispose  of  the 
remaining  29  vehicles.     On  the  question,   Commissioners  Flynn, 
Lenvin  and  McCrea  voted  "aye",   Commissioner  Hsieh  voted  "no". 

************* 

Commissioner  Lenvin  was  excused  at  3:55  P.M. 

Item  No.    24   -  Presentation  of  staff  recommendations  for 
Municipal  Railway  fare  adjustment. 

Mr.   Anson  Moran,   Director  of  Budget  Analysis,   stated  that  staff 
recommends  the  following:      1)    reduce  the  Fast  Pass  from  $24.00 
to  $22.00;      2)    increase  the  senior  citizen  and  handicapped  persons 
fare   from  5C  to  25C  and  the  discount  Fast  Pass  from  $2.50  to 
$5.00;   and     3)      restrict  the  use  of  transfers  to  a  single  use. 


82-163 


and  "tighten-up"  on  transfer  management. 


President  Flynn  announced  that  the  public  hearing  on  this 
proposal  will  be  August  24,    1982,   at  2:00  P.M.,   in  Room  282, 
City  Hall,   San  Francisco.     All  comments  will  be  heard  at  that 


************* 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      4:05  P.M. 


ROMAINE  A.  SMITH 
Secretary 


82-164 


_rJ  j  y      ^rs,  ■      ..-OL.NTV  —  — —  ■  . 

Resolution   No.  82-0321-MR 


8-17-8  2 


RESOLVED,    That  on  recommendation  of  the  General  Manager  of  Public  Utilities/ 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission  approved  and  hereby 
requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.  No. 
&  Prayer 


Type 


Non-Litigated  Settlements 


Accident 
Date 


PI/ 
PD 


Settlement 


None 

Litigated  Settlements 
Solveig  Eerg 


80  S  6456-1  2-7+ 
$350,000.00 


3-20-81 


$  55,000.00 


Lillian  Kubel 
and 

Joseph  Kubel 


81  B   5439-1  7-6+  9-22-81)  A 

$40,000.00  ) 

81  B  5439-2  7-6+  9-22-81)  A 

$10,000.00  ) 


30, 000.00 


Carmen  Tuve 
and 

Michael  Tuve 


Caridad  Vallangca 


Dorothy  Williams 

Judgments 
None 


77  B  0856-1  1-3 
$500, 000.00 


80  B  0196-1  2-7 
$50,000.00 


77  B  5134-1  7-7 
$50,000.00 


11-18-77 


7-30-80 


9-19-77 


A($3,260.26) 
E($  239.74) 


3,500.00 


A($7,200.00) 
B($  50.00) 

7,250.00 


15,000.00 


$110,750.00 


Total  Settlements: 


(6) 


Index       560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  ita  meeting  of  August  17,  1982. 


Romaine  A.    Smith,  Secretary 


8-17-82 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


(THIS   RESOLUTION  NUMBER  NOT  ASSIGNED) 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0324 

RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General 
Manager,  Hetch  Hetchy  Water  and  Power,  and  the 
City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  draw  warrant 
in  favor  of  Pacific  Telephone  and  Telegraph 
Company  in  the  amount  of  $3,775.34  in  settlement 
of  claim  against  Hetch  Hetchy  Water  and  Power, 
arising  from  property  damage  sustained  when  a 
line  truck  broke  a  telephone  company  pole  and 
cable  on  January  27,  1982. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,      .    r  AUGUST    17  1982 

at  its  meeting  of  ___  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  1^ AN C  I  SCO 


RESOLUTION  No 


r  SAN  HJANCISCO 

82-0325 


RFSOLVFD,  That  the  Municipal  Railway 
is  hereby  authorized  and  directed  to  accept 
$7,956.99  in  settlement  of  a  Property  Damage 
claim  in  the  amount  of  $7,956.99  against 
Farmers  Insurance  Group,  as  insurer  of 
Malcomb  L.  Burns,   for  damaged  to  streetcar 
1234. 


I  hereby  certify  thai  the  foregoing  resolution  was  'adopted  by  the  Public  Utilities  Commuiwn 

,  AUGUST    1 7  1982 

at  as  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


82-0326 

RESOLUTION  No,  

RESOLVED,   That  on  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager 
and  Chief  Engineer,   San  Francisco  Water  Department,  and 
the  City  Attorney,  this  Commission  approved  and  hereby 
requests  that  the  Controller  draw  a  warrant  in  favor  of 
Wausau  Insurance  Company  as  subrogee  of  Imperial  Bancorp 
in  the  amount  of  $6,244.93  in  settlement  of  claim  against 
the  San  Francisco  Water  Department,   arising  from  property 
damage  sustained  following  a  22-inch  main  break  at  Bush 
and  Sansome  Streets  on  December  15,  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,    _    .        AUGUST    17  1982 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY   AND   COUNTY   OF   SAN  FRANCISCO 


82-0327 

RESOLUTION  No  


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.     77-0184,  adopted  April  12, 
1977,  payment  of  claims  in  the  amount  of  $57,662.91,  made 
by  the  Municipal  Railway,  month  of  July,  1982,  per  Revolving 
Fund  Direct  Payment  Nos.:   CL0004,   CL0005,   CL0009,  CL0011, 
CL0012  and  Direct  Payment  Nos.:  CL0013. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

m  ft.        a        AUGUST    17  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0328 

RESOLUTION  No.  


RESOLVED,   That  this  Commission  approves  and  hereby 
requests  the  Controller's  concurrence  in  amendment  of  Rules 
and  Regulations,   Public  Utilities  Commission  Revolving  Fund 
as  follows: 


RULE  7 


SIGNATURES 


PRINCIPAL  COUNTER 


Section  F  -1 

San  Francisco  Water  Dept. 
Consumer's  Adjustment  Account 
Bank  of  America 
#1  Powell  St. 

Add  Robert  Won  Robert  Won 


Section  F-  2 

San  Francisco  Water  Dept. 
Consumer ' s  Guarantee 
Deposit  Account 
Bank  of  America 
#1  Powell  St. 

Add  Robert  Won  Robert  Won 


Section  F  -  3 

San  Francisco  Water  Dept. 

General  Manager 

Bank  of  America 

#1  Powell  St. 

Add  Robert  Won  Robert  Won 


Section  F  -  4 

San  Francisco  Water  Dept. 

Senior  Claims  Investigator 

Bank  of  America 

#1  Powell  St. 

Add  Robert  Won  Robert  Won 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    1  7  1982  - 

m  its  m«»mg  of  j*   II  . 


Sec  retary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0329 

RESOLUTION  No  


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has 
been  determined  by  the  Department  of  City  Planning  to  be  categori- 
cally 

exempt  as  a  Class  Kb)  project  under  the  State  Guidelines 
implementing  the  California  Environmental  Quality  Act,  and  be  it 
further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended    by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.   1848  -  8-Inch  Ductile  Iron  Main 
Installation  in  Natoma  Street  between  Fifth  and  Ninth  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  u,  mm  o,  AUGUST    1  7  1982  „   

Secretary,  Public  Utilities1  Coth'rhXssion 


UBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  82^0330 


RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  as  follows: 

HETCH  HETCHY  CONTRACT  NO.  697 
CHERRY  OIL  ROAD 
APPLY  SEAL  COATING 

and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of 
Chapter  31,  Section  31.22(a)  of  the  San  Francisco  Administrative 
Code,  this  project  is  hereby  determined  to  be  categorically 
exempt  from  the  California  Environmental  Quality  Act  under 
Class  1(c)  as  set  forth  in  the  permanent  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission  on  August  28, 
1980  and  April  16,  1981. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  i„  m„„„?  o,        AUGUST    17  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0331 

RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby  awards  San 
Francisco  Water  Department  Contract  No.   1833  -  6-Inch  Ductile 
Iron  Main  Installation  in  42nd  and  43rd  Avenues  between 
Clement  Street  and  Point  Lobos  Avenue  in  the  net  amount  of 
$75,800  to  Bepco,   Inc.,  4901  Tidewater  Avenue,  Oakland, 
California  94601  as  the  lowest  regular  and  responsible  bidder, 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    M        AUGUST    17  1982 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0332 

RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby  awards  Municipal 
Railway  Contract  No.  MR-806,  K-Line  Rail  Replacement,  and  Rail 
Grinding  on  Ocean  Avenue,   in  the  amount  of  $245,753  to  Stacy  and 
Witbeck,   Inc.,  P.O.  Box  511,  Newark,  California  94560,  as  the 
lowest  regular  and  responsible  bidder,  and  rejects  all  other  bids 
for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST      1  7  1982  fj 

Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0333 

RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby  awards 
Municipal  Railway  Contract  No.  MR-815,  Handicapped  Loading 
Platform  at  "L"  Line-Zoo  Loop,  in  the  amount  of  $21,951, 
to  Nibbi  Brothers,  1433-17th  Street,  San  Francisco,  California 
94107,  as  the  lowest  regular  and  repsonsible  bidder,  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AU^ST      1  7  1982 


Secretary,  Public  Utilises  &omm^fon~ 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0334 

RESOLUTION  No  


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  in  the  amount  of  $30,300.97  to  provide  funds  for 
additional  work  and  authorizes  an  extension  of  time  of  175 
calendar  days,  as  set  forth  in  Modification  of  Contract  No.  1 
to  Municipal  Railway  Contract  No.  MR-688.     DC  Test  Panel  and 
Power  Supply  -  Muni  Metro  Center. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  iu  mrnv  of        AUGUST    17  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


82-0335 

RESOLUTION  No  


RESOLVED,   That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.  616,  Tesla  Portal, 
Halon  Suppression  System,  as  satisfactorily  completed; 
authorizes  an  extension  of  time  for  unavoidable  delays  of 
72  calendar  days;  and  authorizes  final  payment  in  the 
amount  of  $4,295.48  to  Contractor,  Jorgensen  §  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  W«ST      17  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0336 

RESOLUTION  No  . 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Water  Department  Contract  No.  1806,  8-Inch 
Ductile  Iron  Main  Installation  in  Commercial  Street,  Between 
Kearney  and  Sansome  Streets,   as  satisfactorily  completed; 
approves  debit  Modification  of  Contract  No.  1  in  the  amount 
of  $6,971.40;  authorizes  an  extension  of  time  for  unavoidable 
delays  of  30  working  days  and  authorizes  final  payment  in 
the  amount  of  $4,553.57  to  the  Contractor,  P  &  J  Utility  Co. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST    1  7  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  kJ32  C337 


WHEREAS,  The  Public  Utilities  Commission  desires  to  operate  the  300 
million  dollar  MUNI  Metro  System  on  weekends  to  better  utilize  the  System's 
capital  investments  and  to  increase  passenger  convenience;  and 

WHEREAS,  The  staff  of  the  San  Francisco  Municipal  Railway  and  the  Public 
Utilities  Commission  has  determined  that  weekend  Metro  Service  (LRV)  would 
cost  an  additional  400,000  dollars  over  the  current  weekend  system  (PCC) 
costs;  and 

WHEREAS,  It  has  been  determined  that  some  additional  incremental  costs 
(of  the  $400,000)  should  be  bourne  by  a  reduction  in  parallel  surface  service- 
and 

WHEREAS,  The  staff  has  identified  approximately  200,000  dollars  in 
potential  service  savings;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  finds  that  alternative  service  is  availabT 
on  weekends  parallel  to  portions  of  existing  lines  7-HAIGHT,  26-VALENCIA 
and  31 -BALBOA;  and,  be  it  further 

RESOLVED,  That  this  Commission,  therefore,  authorizes  the  San  Francisco 
Municipal  Railway  to  partially  discontinue  service  on  Lines  7-HAIGHT, 
26-VALENCIA,  and  31-BALBOA  as  follows: 

7-HAIGHT:  Service  discontinued  weekends  only, 

26-VALENCIA:  Service  discontinued  weekends  only  between  Geneva 

and  San  Jose  Avenues  (Balboa  Park  Station)  and 
19th  and  Holloway,  and  also  between  Van  Ness 
Avenue  and  Fifth  Street, 

31-BALBOA:  Service  discontinued  weekends  only  between  Ferry 

Terminal  and  5th  Street  and  Market  Street; 

and,  be  it  further 

RESOLVED,  That  this  Commission  respectfully  requests  the  Board  of 
Supervisors,  in  accordance  with  Section  3.595  of  the  City  Charter,  to  not 
disapprove  the  partial  discontinuance  of  service  on  Lines  7-HAIGHT  26- 
VALENCIA,  and  31-BALBOA. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    17  1982 

at  its  meeting  of  


Secretary,  Public  UtitittoCommkiian' 


PUBLIC    UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-CGo8 

RESOLUTION  No  


WHEREAS,    It  has  come  to  the  attention  of  the  Public 
Utilities  Commission  that  a  21  passenger  jitney  is  operating 
along  Third  and  Mission  Streets,  now  therefore,  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  is 
opposed  to  the  operation  of  the  21  passenger  jitney  bus  now 
in  service;   and  be  it  further 

RESOLVED,   That  this  Commission  hereby  respectfully 
requests  that  the  Police  Commission  revoke  the  permit  for 
operation  of  the  aforementioned  21  passenger  jitney  vehicle 
and  not  issue  any  jitney  permits  for  vehicles  exceeding  a 
15  passenger  capacity;   and  be  it  further 

RESOLVED,   That  this  Commission  seek  the  opinion  of  the 
City  Attorney  regarding  the  possibility  of  transferring  control 
of  jitney  operations  from  the  Police  Commission  to  the  Public 
Utilities  Commission  by  ordinance. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST      17  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0339 

RESOLUTION  No  


WHEREAS,  In  order  to  provide  a  new  transit  terminal  and  passenger  shelter 
area  at  the  northeast  corner  of  Cabrillo  and  La  Playa,  MUNI  and  Ocean  Beach 
Associates   (hereinafter  referred  to  as  OBA)   have  reached  an  agreement  to 
exchange  real  property  owned  by  each  party;  and 

WHEREAS,  MUNI  will  combine  terminal  activities  of  the  5,  31,   31AX,  and 
the  38  transit  lines  at  La  Playa  and  Balboa  shortly  after  the  agreement  is 
signed  and  will  continue  to  operate  there,  until  the  new  transit  terminal  and 
passenger  shelter  has  been  completed;  and 

WHEREAS,  Subject  to  the  sole  discretion  of  the  PUC  General  Manager,  MUNI 
is  offering  OBA  a  six  month  option  period  to  purchase  the  air  rights  parcel 
above  the  transit  terminal  for  a  total  cost  of  $177,500;  and 

WHEREAS,  A  non-ref undable ,  non- interest  bearing  deposit  of  $20,000  from 
OBA  will  be  paid  into  MUNI ' s  account  to  exercise  the  option  to  develop  the 
air  rights  parcel;  and 

WHEREAS,  Division  of  the  maintenance  responsibilities  and  the  granting 
of  the  non-exclusive  easements  have  been  agreed  upon  by  both  parties  as  described 
in  an  Exchange  Agreement  and  in  the  Parcel  Map;  and 

WHEREAS,  All  relevant  construction  plans  and  specifications  proposed  by 
OBA  will  be  submitted  to  and  finally  approved  by  MUNI  and  other  City  agencies 
having  jurisdiction  over  this  exchange  and  the  improvements  to  be  constructed 
as  a  part  thereof;  and 

WHEREAS,  The  Director  of  Property  has  reviewed  the  proposed  property 
exchange  and  is  prepared  to  recommend  the  approval  of  the  Exchange  Agreement; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  to 
enter  into  subject  agreement  with  Ocean  Beach  Associates  for  the  exchange  of 
real  property;   and,   be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors 
to  approve  the  consignation  of  this  exchange  and  sale. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

atitsmccung  AUGUST     17  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF8AN  FRANCI6CO 
RESOLUTION  No.^^  '  >  -»  U 


WHEREAS,  A  library  located  in  the  Municipal  Railway  Planning  Division 
was  established  in  1979  to  serve  MUNI  and  PUC  employees;  and 

WHEREAS ,  The  MUNI  library  is  one  of  several  Bay  Area  transit  operators' 
ibranes  which  has  been  organized  to  participate  in  the  Transportation 
Information  Network  file  designed  by  MTC;  and 

WHEREAS,  The  Information  Management  Specialist  will  provide  and  display 
data  needs  for  updating  the  MUNI  5-Year  Plan,  reference  materials,  research 
and  project  assistance  in  a  timely  manner;  and 

WHEREAS,  Keith  J.  Anderson,  the  consultant,  will  perform  the  duties 
as  outlined  in  the  Agreement,  and  perform  work  requirements  stated  in  the 
MTC  Work  Program;  and 

WHEREAS,  The  consultant  possesses  all  the  professional  skills  and 
qualifications  necessary  to  provide  MUNI  and  PUC  employees  with  excellent 
reference  and  research  services;  and 

WHEREAS,  An  MTC  planning  grant  in  the  amount  of  $9,555.  will  be  used 
to  pay  the  consultant's  salary  through  June  30,  1983;  now, 

therefore,  be  it 

r  .^MM^n-'  That  the  services  Performed  are  under  the  daily  supervision 
of  the  MUNI  Director  of  Planning,  but  the  overall  work  effort  is  to  be 
monitored  by  MTC;  now,  therefore,  be  it  further 

RESOLVED,  That  the  PUC  approves  the  hiring  of  Keith  J.  Anderson  to 
perform  Information  Management  Services  for  MUNI  and  PUC  employees,  durinq 
the  contract  period.  y 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

tten^of.         «*6UST  171982  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  ^0"»X 


WHEREAS,  The  San  Francisco  Municipal  Railway's  Cable 
Car  System  will  be  closed  down  for  reconstruction  for  a  period 
of  approximately  20  months  beginning  the  Fall  of  1982,  and 


WHEREAS,  The  California  Hyatt  Corporation,  otherwise  known 
as  Hyatt  On  Union  Square,  has  expressed  a  desire  to  install, 
at  their  expense,  a  Powell  Street  cable  car  on  the  open  plaza 
of  their  hotel -restaurant  complex,  and 

WHEREAS,  The  San  Francisco  PUC's  Department  of  Public  Information 
is  desirous  of  displaying  a  cable  car  (or  cars)  at  a  central  location 
(or  locations)  providing  limited  public  access  to  the  car  (or  cars) 
during  the  term  of  the  reconstruction  project,  and 


WHEREAS,  The  Department  of  Public  Information  would  like  to  provide 
on  this  cable  car  to  inform  the  public  regarding  the  reconstruction  project 
and  alternate  Muni  service  and  to  provide  for  the  sale  of  Muni  Fast  Passes 
and  maps  and  distribution  of  Muni-related  publications;  now  therefore 
be  it 


RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  authorizes 
the  General  Manager  of  the  PUC  to  negotiate  and  sign  an  agreement  with  the 
California  Hyatt  Corporation  for  the  display  of  a  Powell  Street  Cable 
Car  on  the  plaza  of  Hyatt  On  Union  Square. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST      17  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0342 

RESOLUTION  No     —  ^ 


WHEREAS ,  It  is  currently  planned  that  the  last  re- 
gular Muni  service  utilizing  the  PCC  vehicles  will  cease 
in  September,   1982;  and 

WHEREAS ,   Reconstruction  of  the  Geneva  facility  is 
scheduled  to  begin  on  October  1,   1982,  necessitating  the 
removal  of  Muni  vehicles  from  the  site;  and 

WHEREAS,   Planning  is  underway  for  a  proposed  "E-Line" 
project  which  might  effectively  employ  a  smaller  fleet  of 
PCC  vehicles;  and 

WHEREAS,  There  is  no  other  foreseeable  use  for  any 
significant  number  of  the  PCC  fleet;  and 

WHEREAS,  This  Commission  has  contracted  with  the 
Port  of  San  Francisco  for  the  lease  of  Pier  70  for  storage 
of  Cable  Cars;   now,   therefore  be  it 

RESOLVED,   That  this  Commission  authorizes  the  General 
Manager  to  take  actions  and  enter  into  agreements  which 
will  lead  to  the  retention  and  storage  at  Pier  70  of  fifty 
PCC  vehicles  and  spare  parts,    for  future  possible  use;  and 
be  it  further 

RESOLVED,   That  this  Commission  authorizes  the  General 
Manager  to  take  actions  and  enter  into  agreements  to  dispose 
of  the  remaining    (twenty-nine)    PCC  vehicles. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST      17  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0343 

RESOLUTION  No  


WHEREAS,  The  San  Francisco  Municipal  Railway's  Cable  Car  System 
will  be  closed  down  for  reconstruction  for  a  period  of  approximately  20 
months  beginning  the  Fall  of  1982,  and 

WHEREAS,  The  National  Park  Service,  Golden  Gate  National  Recreation 
Area,  otherwise  known  as  GGNRA,  has  expressed  a  desire  to  display  a  Powell 
cable  car  at  their  Historic  Ships  Unit  on  Hyde  Street  Pier  and  interpret  the 
cable  car's  role  in  San  Francisco's  transportation  history,  and 

WHEREAS,  the  display  developed  by  GGNRA  may  be  replicated  for  use  of  all 
other  cable  car  displays,  and 

WHEREAS,  GGNRA  will  provide  trained  staff  to  answer  the  public's  questions 
on  cable  car  history,  operation,  reconstruction  and  alternate  Muni  service,  and 
distribute  Muni-related  free  publications,  and 

WHEREAS,  The  San  Francisco  PUC's  Department  of  Public  Information  is 
desirous  of  displaying  a  cable  car  (or  cars)  at  a  central  location  (or 
locations)  providing  limited  public  access  ot  the  car  (or  cars)  during  the 
the  ten,  of  the  reconstruction  project,  and  providing  information  on  the 
Municipal  Railway  system;  now  therefore  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  authorizes 
the  General  Manager  of  the  PUC  to  negotiate  and  sign  an  agreement  with  the  GGNRA 
for  the  display  of  a  Powell  Street  cable  car  on  Hyde  Street  Pier. 


/  hereby  certify  that  the  foregoing  resolution  uas  adopted  by  the  Public  Utilities  Commission 

,.     ,  AUGUST    1 7  1982 

at  its  meeting  of_ 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


82-03*4 


WHEREAS,  Present  San  Francisco  Muni  Right  of  Wav 
facilities  Master  Plan  requires  construction  of  a  new  facility 
at  the  present  Geneva/San  Jose  Site;  and 

WHEREAS  owner  of  the  property  adjoining  the 
southerly  property  line  has  laid  claim  to  certain  rights 
over  City  owned  property,  portion  of  which  is  required  for 
said  construction;  and 

WHEREAS  the  City  Attorney  advises  that  in  order 
for  the  City  to  properly  assert  its  rightful  claim  considerable 
delay  of  the  project  would  be  involved;  and 

WHEREAS  the  adjoining  owner  has  agreed,  that  in 
exchange  for  the  City  granting  driveway  easement  rights  over 
portions  of  the  disputed  property  not  required  for  City's 
new  facility,  to  quitclaim  any  interest  in  and  to  that 
portion  required  by  the  City.    Furthermore  the  subject 
easement  along  with  that  certain  easement  granted  Turko 
Persian  Rug  Company  by  City  by  deed  recorded  8-4-48  shall 
revert  to  City  upon  expiration  of  the  adjoining  property's 
present  non-conforming  industrial  use  (termination  date 
April  28,  1989)o    Said  agreement  would  also  grant  City  an 
advance  right  of  entry  in  order  that  construction  of  the 
new  Light  Rail  Vehicles  facilities  could  proceed  on  schedule- 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
exchange  and  authorizes  the  Director  of  Property  to  prepare 
the  necessary  documents  and  legislation  for  approval  bv  the 
Board  of  Supervisors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST      17  198? 


Secretary,  Public  V 'tilitiS  titfttssior, 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0345 

RESOLUTION  No  


WHEREAS,  this  Commission  by  its  Resolution  No.  82-0186 
adopted  May  11,  1982,  authorized  the  Utilities  Engineering 
Bureau  to  advertise  for  and  to  propose  a  suitable  private 
engineering  firm  to  prepare  a  feasibility  study  for  the 
proposed  OfShaughnessy  Dam  Hydroelectric  Plant;  and 

WHEREAS  proposals  for  said  services  have  been  received 
and  analyzed  by  the  Utilities  Engineering  Bureau  Selection 
Committee;  and 

WHEREAS  after  thorough  evaluation  of  all  proposals 
submitted,  and  oral  interviews  with  the  three  most  responsive 
firms,  the  recommendation  is  made  that  an  agreement  be  entered 
into  with  Sverdrup  &  Parcel  and  Associates,  Inc.  as  the  firm 
considered  best  qualified  to  provide  the  services  required 
for  implementing  this  project;  and 

WHEREAS  this  work  will  be  funded  by  Hetch  Hetchy 
Unreserved  Fund  Balance;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Chief  Engineer  and  Deputy  General  Manager  to  negotiate  the 
detailed  scope  of  work,  an  appropriate  fee,  and  to  execute 
a  professional  services  contract  with  Sverdrup  &  Parcel  and 
Associates,  Inc.  to  prepare  a  feasibility  study  for  the 
proposed  0 'Shaughnessy  Dam  Hydroelectric  Plant,  in  an 
amount  not  to  exceed  $50, 000 e 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST    1  7  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


O     f\ O  A  £* 

RESOLUTION  No  


WHEREAS,  On  November  14,  1980,  an  Agreement  for 
Professional  Services  in  connection  with  Engineering  Design 
of  the  J-Line  Extension  was  made  and  entered  into  by  and 
IncWe(PBQ&D)C1andand  ParSOns  Brincl<erhof f  Quade  &  Douglas, 

WHEREAS,  Said  Agreement  allows  only  24  weeks  for 
?^rS^?ox°n  0f  an  Environmental  Impact  Report  and  Statement 
(EIR/EIS)  and  preliminary  design  for  the  J-Church  rail  line 
extension  project;  and 

WHEREAS,  Said  24  weeks  for  preparation  of  an  EIR/ 
EIS  document  does  not  allow  sufficient  time  for  normal 
review  periods  by  governmental  agencies;  and 

WHEREAS,  The  normal  review  periods  have  been 
greatly  increased  due  to  heavy  environmental  workload  and 
understaffing  of  City  and  Federal  review  agencies,  caused 
by  budgetary  restrictions,  resulting  in  an  even  greater 
length  of  time  for  preparation  of  the  final  EIR/EIS;  and 

n4  4.     di       yHEREAS,  Additional  requirements  imposed  by  the 

ng  DePartment>  Office  of  Environmental  Review 
f?n£U  by  !he  Urban  Mass  Transportation  Administration 
K UMTA) ,  and  by  the  early  involvement  of  concerned  public 
reaction  have  caused  an  increase  in  the  scope  and 
complexity  of  the  EIR/EIS  preparation;  and 

WHEREAS,  It  is  now  necessary  to  amend  said 
Agreement  to  extend  the  time,  increase  and  modify  the  scope 
of  work,  and  provide  additional  funds  to  complete  the 
preliminary  design  and  the  EIR/EIS;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  execution  of  Amendment  No.   1  to  said  Agreement,  with 
total  payment  to  the  Consultant,  Parsons  Brinckerhoff 
Quade  &  Douglas,  Inc.,  not  to  exceed  $294,662. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

AUGUST    1  7  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0347 

RESOLUTION  No  *  * 


WHEREAS,  On  February  19,  1982,  an  Agreement  for 
Professional  Services  for  Engineering  Design  for  the  Rehabilita 
tion  and  Modernisation  of  the  Geneva  Carbarn  Site  was  made  and 
entered  into  by  and  between  the  City  and  Kaiser  Engine ers/DMJM; 
and 

WHEREAS,  It  is  now  necessary  to  provide  additional 
consultant  services  to  perform  a  conceptual  analysis  of  the 
existing  and  planned  operations  at  the  Metro  Center,  Metro 
Annex  and  Geneva  Carbarn  Site,  with  emphasis  on  maximizing  the 
efficiency  of  the  facilities  operating  in  concert:  and 

WHEREAS,  This  work  is  not  included  in  the  scope  of 
the  said  Agreement ;  and 

WHEREAS,  The  Consultant  is  well  qualified  to  provide 
these  services;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
execution  of  Amendment  No.  1  to  said  Agreement,  with  total 
payment  to  the  Consultant,  Kaiser  Engineers /DMJM,  not  to 
exceed  $508 , 7^7 . 70 . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  AUGUST      1  7  1982  JJ 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

82-^0348 

RESOLUTION  No  


MPn,  v'k'  6  ^UC  13  re<3uired  by  all  regional  State  and  Federal 

agencies  which  fund  Municipal  Railway  projects  to  develop  and  annua ] 1 v 
to  update  a  Five  Year  Capital  Improvement  Program;  and  annually 

WHEREAS,   the  current  Capital  Improvement  Program  of  the  Mut.iVir.al 
Railway  consists  of  80  projects  ranging  in  cost  f™  SI     nun  ""niclPai 
$60  000,000  in  1982  dollars,  and  thl  development     and?update  of  this 
benl^  »n  rar"round. ^tivity  and  involves  work  scheduling?  cost 
benefit  analysis,  project  justification,  and  financial  olannina 
necessary  to  ensure  financing  for  the  projects-  and  Plannin9 

June  VqsnEAS'  A^Ur  Andersen  Study  of  Financial  Management 

and  the  position  was  filled  in  the  recommended  manner  for  IgsH"; 

WHEREAS,   the   1982-83  UMTA  Section  8  planning  grant  (CA-120) 
set  aside  funds  for  this  position;  and  ' 

a  contractfandthe  ^  thiS  P°sition  a*ain  be  Gained  via 

and  ^^^^^^^^^  ««  been  undertaken 

of  Capital  Program  Coordinator,  with  Mr.  Louis  Tucciarone  at  an 
annual  salary  of  $35,000;  and  be  it  further         lucclarone  at  an 

to  apSf  Sis^tSctTOC  reqU6St  CiVil  SerVice  Mission 


/  hereby  certify  that  th.  ,oregolng  lesolu,,on  ^  ^  ^  ^ 

at  its  meeting  of        AUGUST     1  7  1982  /I  f\  fj 

Secretary,  Public  Utilities  Commission  " 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-0349 

RESOLUTION  No.  


WHEREAS ,    In  FY  81/82  the  Water  Department  experienced  two 
ajor  water  mam  breaks  resulting  in  property  damage-  and 


cla 
now 


WHEREAS,  Currently  the  Department  has  pending  extraordinary 
"thererore^be0"^^  ^  ^  Pairing  IT^oTo? 


I  hereby  certify  that  the  lorcgoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
*t  its  meeting  of  AUGUST      1  7     

Secretary.  Public 


mission 


HETCH       HETCHY       WATER      AND  POWER 

MEMORANDUM 


DATE:     August  17,  1982 

TO:  RICHARD  SKLAR 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

As  of  the  end  of  July,  all  storage  reservoirs  of  the  Hetch  Hetchy  Project, 
except  Lake  Lloyd,  were  still  at  full  capacity  and  all  three  hydroelectric 
plants  were  kept  at  maximum  generation  during  the  month. 

The  spilling  at  Lake  Lloyd  ended  on  July  15.     Although  the  spilling  at  Hetch 
Hetchy  and  Lake  Eleanor  continues,  the  runoffs  appear  to  be  diminishing  rapidly, 
indicating  that  the  end  to  the  spilling  at  these  reservoirs  is  fast  approaching. 

A  quick  review  indicates  that  the  exceptional  runoffs  from  our  mountain  water- 
sheds this  spring  had  helped  the  department  to  achieve  another  record  year  in 
power  revenues  in  fiscal  year  1981-82. 

By  July  8,  control  of  all  dc  feeder  circuits  for  transit  power  from  the  Marina 
Substation   was    transferred  from  PGandE  jurisdiction  to  Hetch  Hetchy,  thus 
leaving  Station  N  as  the  only  remaining  PGandE  substation  supplying  dc  power 
to  City's  transit  system;. 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

CaDacitv  in 

Storage  in 
frc_rt?  reec  on 

Per  Cent 
of 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

^apaLl Ly 

86 

Acre  Feet 

Aug.   1,  1982 

Capacity 

Aug.   1,  1981 
308,884 

Hetch  Hetchy 

360,400 

360,756 

100 

Lake  Lloyd 

273,345 

263,010 

96 

195,213 

71 

Lake  Eleanor 

27,100 

27,016 

100 

23,821 

88 

660,845 

650,782 

99 

527,918 

80 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  remained  at  approxi- 
mately 230  mgd  for  the  month  of  July  by  the  use  of  San  Joaquin  Pipeline  Nos . 
1  and  3. 

Power  Production 

During  the  month  of  July,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  45.580,  62.714  and  100. 834  million  kilowatthours 
respectively,  for  a  total  of  209.128  million  kilowatthours,  having  a  value 
in  excess  of  $7,100,000. 
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MONTHLY   REPORT  OF   JULY   ACTIVITIES  August    24  1982 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager,  Public  utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 

General  Information 

Reservoir  Storage 

at  the^nri*     T  i l6VelS  in  the  Peninsula  Division  reservoirs 

01  capacitv      Thi«  rTted  ^  22 -1  biUion  gallons  or  74*11 

/  f  This  is  lower  than  the  23.7  billion  gallons 

and  79.6%  of  capacity  at  the  end  of  June.     For  the  Suburban 

and  la  5  V£le'-?t0rage  to  64.6  MlUon  gauSns 

,3'  "  of  opacity  compared  to  67.4  billion  gallons  and 
86.7*  of  capacity  at  the  end  of  last  month. 

Operating  Problems 

area  ottS\Si?Sa?r,£SSo2^1°f?d  l*  ^  ^  SerVice 
July  12.     The  tanks  hZ  Jli    hP neum&tlc  tank  system  on 

connections  on  tie  tanks  and  fnn"^^  lDSta11  Water  ^pling 
to  restore  air  Pressure  wUhin  tZ  t    I  compressor  was  utilized 
received  after  5  pm    that  the  watJ  h  ^     ComDlaints  were 
odor.     The  on-duty  Foreman  h      had  an  oil  or  gasoline 

the  taste  and  odor  to    b    we  d      d"g  '°  the  complaints  related 
on  the  tanks  and  did  not  not if v  hi !°  *  had  been  Perf°™ed 

Complaints  from  residents  til    e nT***1™?  °f  the  Pr°°lem. 
odor  resulted  in  a  flushing  of    J    *°  "lng  about  the  taste  and 
proved  that  the  problem  refu?r J  ?  66  area'     Later  tests 
vapor  entering  the  tanks  through  &  Sma11  amount  of  oil 

restore  tank    r      u         S        ?      Z  portable  compressor  used  to 

type  of  incident^ro'm-reoccu^^rinlL^utur:0  PWeBt  ^ 

Art  Enrichment.  Military  .Suburban  HP.dT..^..., 

an  agreement*  5S0Sr^£T?,£S  iS  t0  enter 

the  Millbrae  Suburban  Headauar^r*  ?  *"  a"d  lnsta11  art  work  in 
One  of  the  artists  will  develooT^H  requlr?d  bv  c*ty  Charter, 
relate  to  a  water  theme  L!  "  sculPture  that  will 

panels  that  depict  a  pictorial  h^t  "^f  WU1  produce  eie«t 
water.     All  works  of  a«        ?  h hlStorv  of  Northern  California 
May  15,   1983.     Funds  for  this      ^^'^^  ?nd  Stalled  prior  to 
funding  for  the  headquarter"  :onstrucr:ion?1Uded  *»  the  °riginal 
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Water  Supply 


1. 
2. 
3. 


srdhar»)wfaLertSpsh ;?  zi;ase  of  230-8  miiiion 

Sunol  Valley  Filtration  Plant  treated  30.4  MGD 
San  Andreas  Filtration  Plant  treated  67.9  MGD. 

Consumption  (MGD  average): 

July  1982  -  326.1) 
July  1981     -  322.3) 

July  1982  -  326.1) 
July  1976     -  345.0) 

12  months  preceding 

August  1,  1982  -  248.7) 
August   1,    1981     -  252.6) 


1.2  percent  more 
5.8  percent  less 

1.6  percent  less 


Storage  (million  gallons)  as  of  August  1: 
1981  1982 


Increase 
-  Decrease 


Alameda  Div.    (Capacity  48,014) 
31,670  42,485 

Peninsula  Div.  (Capacity  29,783) 
15,563  21,992 

Total  (Maximum  Capacity  77,797) 
47,233  64,477 


10,815 


6,429 


17,244 


%  Full 
Capacity 


88 


74 


83 
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Vandalism  and  Trespassing 

On  the  Peninsula  watershed  vandals  damaged  fencing  at  14 
locations  and  locks  were  stolen  from  gates  at  6  locations 
Twenty-three  "No  Trespassing  or  Loitering-  signs  were  s?oien 

wLif iird  fssi's?  tss*;-  The  cost  of 

The  month  trespassers  were  evicted  during 

On  the  Alameda  watershed  fencing  was  damaged  along  Marsh 
Sheridan,  Sunol-Pleasanton  and  at  nine  locations  along  ' 

Sh^yHraSRR°5d-     The  Chain  and  Padlocks  were  stolen  from  the 
Sheridan  Road  gate.     A  wire  gate  was  destroyed  at  the  south 

the  SonS1^6"8-1168^01'-     F1Ve  graSS  "^s  oScu^ld  during 
the  month  consuming  a  total  of  212  acres.     Two  suspects  were 
arrested  by  the  Alameda  County  Sheriffs  Deputies      Repair  of 
vandalism  damage  amounted  to  $1,700.     A  total  of  i66  trespassers 
were  evicted  during  the  month.  trespassers 


Net  Paving  Sales 


Actual 
Estimated 
Increase/Decrease 
Increase/Decrease  (%) 

Leases  and  Permits 


July  31 
1982 

$4,032,455 

4,084,675 

(52,220) 

(1.28) 


Year 
To  Date 

$4,032,455 

4,084,675 

(52,220) 

(1.28) 


pay  inyji?v  ItTln^l^  leaSGS  the  followinS  three  enterprises 
pay  in  July  all  royalties  or  percentage  of  revenue  through  June. 


Santa  Clara  Sand  and  Gravel 

Sunol  Golf  Course 

Crystal  Springs  Golf  Course 


$23,487.59 
14,252.33 
13,247.79 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  20  vehicles. 
Vehicle  Accidents 

possiMy'wIrrLo^aMe'  ^  th~  5  """«*■.  3  of  which 

Industrial  Accidents 

35  for^he  llllnVrTell^  ln  ^     The~  is  »  «**  of 

Service  Renewals 


Replacement  of  old,  corroded  or 
undersize  piping 

Meter  Repairs 


July 
1982 


209 


Fiscal  Year 
1982-83 


209 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Flushing 


July 
1982 

168 


12 


Fiscal  Year 
1982-83 

168 


12 


in  thrareas^ou^r^T?  l\thm  Univ^sity  Mound  Reservoir  zone 
on  the  east  n  y  fal°U  Ave!?Ue  °n  the  north'  Mtdi  and  the  Bay 

Holladay  on't^e  west     *  ^  °D  the  S°Uth  and  Brussels.  Peralta  and" 


Mains  (all  sizes),   lineal  feet 


July 
1982 

200,075 


Fiscal  Year 
1982-83 

200,075 
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MINUTES 
PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 

SPECIAL  MEETING 

Room  282,   City  Hall 
8:00  A.M. 
August  19,  1982 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Nancy  C.   Lenvin,   Vice  President 
Peter  McCrea 
John  M.  Sanger 
Thomas  Hsieh 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Municipal  Railway 


Administration 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Richard 


Sklar 


GENERAL  MANAGER 


Romaine  A.  Smith 


SECRETARY 


82-165 


Call   to  Order:      8:05  A.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Nancy  C 
Thomas'Hs?eTSSi°ner  ^        Sang6r'  C°™i°ner 

Absent:       Commissioner  Peter  McCrea 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the 
Secretary  of  Public  Utilities  Commission. 


le 


RESOLUTION  NO. 


On  motion  of  Lenvin,   Seconded  by  Hsieh 
the  following  resolution  was  adopted: 

82-0350       F  Requesting  the  Mayor  to  recommend  to  the 

Board  of  Supervisors  a  supplemental 
appropriation  in  the  amount  of  $21,000,000 
for  the  purchase  of  41  articulated  motor 
coaches  and  26  articulated  trolley  coaches 
from  any  legally  available  source  of 
funds . 

Votes:     Ayes  -  Flynn,   Lenvin,   Sanger,  Hsieh 


Copies  of  the  above  resolution  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


************* 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      8:06  A.M. 


ROMAINE  A.  SMITH 
SECRETARY 


82-166 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-C350 

lo  


WHEREAS,   Muni's  motor  coach  and  trolley  coach  routes 
are  severely  overcrowded  during  peak  service  periods  since 
Muni's  service  standard  which  is  set  at  a  maximum  of  150%  of 
seated  capacity  is  higher  than  industry  standards  and  recent 
counts  show  that  16%  of  peak  vehicle  trips  operate  in  excess 
of  this   standard;  and 

WHEREAS,   The  Fleet  Rehabilitation  and  Replacement  Plan 
makes  no  provision  for  relieving  this  overcrowding;  and 

WHEREAS,   The  Mayor  requested  that  a  study  be  undertaken 
to  determine  the  number  and  type  of  vehicles  required  to  reduce 
overcrowding;  and 

WHEREAS,  Muni  Planning  has  estimated  that  41  articulated 
motor  coaches  and  26  articulated  trolley  coaches  are  required 
to  reduce  the  peak  occupancy  rate  to  125%  on  these  overcrowded 
routes;   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  in  the  amount  of  $21,000,000   for  the  purchase  of 
41  articulated  motor  coaches  and  26  articulated  trolley  coaches 
from  any  legally  available  source  of  funds;   and,  be  it  further 

RESOLVED,   That  this  Commission  agrees  not  to  encumber  or 
expend  any  funds  so  appropriated  until  such  time  as  a  proposition 
authorizing  such  capital  improvements  is  passed  by  the  electorate 
of  the  City  and  County  of  San  Francisco  and  written  assurance  is 
received  from  the  Metropolitan  Transportation  Commission  that 
the  vehicles  so  purchased  shall  not  prejudice  or  affect  the  award 
or  recipt  of  capital  funds  for  vehicle  rehabilitation  and  replace- 
ment and  that  any  increments  to  present  or  planned  service 
provided  by  such  vehicles  would  result  in  no  absolute  or  relative 
penalty  in  the  operating  assistance  to  be  allocated  to  Muni. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        AUGUST      1  9  1982 


Secretary,  Public  Utilities 


MINUTES 

PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2 : 00  P.M. 

August  24,  1982 

COMMISSIONERS 
H.   Welton  Flynn,  President 
Nancy  C.   Lenvin,   Vice  President 
Peter  McCrea 
John  M.  Sanger 
Thomas  Hsieh 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Municipal  Railway 


Administration 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Richard 


Sklar 


GENERAL  MANAGER 


Romaine  A.  Smith 


SECRETARY 


82-167 


Call  to  Order:      2:08  P.M. 


Present:     President  H .  Welton  Flynn,  Vice  President  Nancy  C. 

Thomas'Hsi^1SS1°nerS  P6ter  MCCrea'  J°hn  M-  Sa^er, 


»i?cf  SSiTKl^SiS^  in  the  offlce  of  the  s— ^ 


RESOLUTION 
NO. 


82-0352 


On  motion  of  Lenvin,   seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Adopting  a  revised  schedule  of  rates  to  be  charged 
for  furnishing  Hetch  Hetch  electric  power  to 

CUvaandCrnnTr%aSd  municiPal  departments  of  the 
City  and  County  of  San  Francisco. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 
Absent:  Hsieh 


82-0353 
(prospec- 
tive 
version) 


On  motion  of  Lenvin,   seconded  by  McCrea 
the  following  resolution  was  adopted: 

Adopting  a  revised  schedule  of  rates  pursuant  to 
the  settlement  agreement  for  power  furnished  to 

Airoort  ^TtV^  ^  San  FranG"co  International 
?     P  (S.F.I. A.),   the  S.F.I. A.    for  its  own  use, 

the  San  Francisco  Water  Department,   and  the 
Clean  Water  Program. 


Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  San 

Hsieh 


ger 


32-0354 
(Retro- 
spective 
version) 


On  motion  of  Lenvin,    seconded  by  McCrea, 
the  following  resolution  was  adopted: 

Adopting  a  revised  schedule  of  rates  pursuant  to 
tne  settlement  agreement  for  power  furnished  to 

a^™^  ^nxS  ^  the  San  Fr*ncisco  International 
?     P         (S.F.I. A.),   the  S.F.I. A.    for  its  own  use, 
the  San  Francisco  Water  Department,   and  the 
Clean  Water  Program. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 

Hsieh 


82-168 


On  motion  of  Lenvin,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 


82-0355  H  Extending  time  until  August  31,  1982  for  the 
airlines  to  express  their  written  acceptance 
of  the  proposed  settlement  interpretation. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger 

Hsieh 


On  motion  of  Lenvin,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

82-0356       A     Approving  compromise  settlements,   month  of  July, 
1982,   total  amount  billed:      $2,981.67,  total 
Compromise  settlements:      $2,175.89;   and  approving 
collections,   month  of  July,    1982,   amount  of 
$4,421.53,    for  payment  of  damage  claims  which 
the  Municipal  Railway  has  against  miscellaneous 
debtors,   per  lists  dated  August  6,  1982. 

Votes:     Ayes  -  Flynn,   Lenvin,   McCrea,   Sanger,  Hsieh 


On  motion  of  Lenvin,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

82-0351       A     Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway 
totalling  $164,555.94. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

82-0357       E     Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 

683,   Tunnels  and  Pipelines,   General  Repairs,  San 
Joaquin  Pipelines  No.    1  and  No.    2,   Raise  Valve 
Boxes,   in  the  amount  of  $23,895  for  Alternate  C, 
to  the  second  low  bidder,   Chas.   I.   Cunningham  Co., 
Oakdale,  California. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  Lenvin,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

82-0358       E     Approving  plans  as  prepared  by  staff  and  authorizing 
bid  call  under  Hetch  Hetchy  Contract  No.  621, 
Cathodic  Protection  San  Joaquin  Pipelines, 
estimated  cost  $68,200. 

Votes:     Ayes  -  Flynn,   Lenvin,   McCrea,   Sanger,  Hsieh 


82-169 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0359       E     Authorizing  the  Utilities  Engineering  Bureau  to 
advertise,   interview,    select,   and  recommend 
a  consulting  engineering  firm  to  perform  seismic 
stability  analysis  of  the  Lower  Crystal  Springs 
Dam  and  Reservoir. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  Hsieh,     seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0360       E     Approving  the  acquisition  of  electrical  substation 
equipment  from  Pacific  Gas  and  Electric  Company 
for  the  sum  of  $698,910.00. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  Lenvin,    seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0361       F     Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Municipal  Railway  Supplemental 
Appropriation  in  the  amount  of  $7,200,000  from 
any  legally  available  funds  to  rehabilitate  130 
diesel  coaches  not  funded  by  federal  capital 
assistance  grants. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanqer 
Absent  -  Hsieh 


On  motion  of  McCrea,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0362       F     Authorizing  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,   to  apply  for,  accept, 
and  expend  $85,635  of  1982-83  State 
Transit  Assistance  Funds  reprogrammed  from  prior 
years  to  hire  a  professional  consultant  to  assist 
in  the  implementation  of  the  LRV  trainlining  project. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger 
Absent  -  Hsieh 


On  motion  of  Lenvin,    seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0363       M     Approving  the  hiring  of  Jeri  L.   Mersky  and  Alan  W. 

Browning  as  staff  to  the  Joint  Labor /Management  Board. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


82-170 


On  motion  of  McCrea,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

82-0364       A     Approving  a  modification  to  the  Transit  Advertising 
Agreement  extending  the  term  of  the  existing 
Transit  Advertising  Agreement  with  New  York 
Subways  Advertising  Co.,   Inc.   to  January  1,  1983. 

Votes:     Ayes  -  Flynn,  McCrea,   Sanger,  Hsieh 
Noes  -  Lenvin 


On  motion  of  Hsieh,    seconded  by  McCrea, 
the  following  resolution  was  adopted: 

82-0365       A     Authorizing  the  General  Manager  of  Public  Utilities 
to  negotiate  and  sign  an  agreement  with  Embarcadero 
Center  and  the  Railway  and  Locomotive  Historical 
Society  to  move  the  Museum  into  Embarcadero  4 
at  Embarcadero  Center's  expense. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

82-0366       W     Supporting  State  Proposition  13,  Water  Resources, 
Conservation  and  Efficiency  Act,   on  the 
November  2,   1982,  ballot. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


Copies  of  the  above  resolutions  are  on  file  in  the 

office  of  the  Secretary  of  the  Public  Utilities  Commission. 

************* 

Public  Hearing  to  consider  modifications  to  the  Schedule  of 
Rates,   Fares  and  Charges  for  the  Municipal  Railway  and 
amendments  to  the  General  Transfer  Rules. 

Commissioner  Sanger  moved  to  table  consideration  of  any  change  in 
the  senior  citizen/handicapped  discount  fare  and  Fast  Pass. 
Commissioner  Hsieh  seconded.     The  motion  was  unanimously  adopted. 

The  meeting  was  recessed  at  2:14  P.M. 
At  2:21  P.M.   the  meeting  was  reconvened. 

Mr.   Anson  Moran,   Director  of  Budget  Analysis,   presented  the  staff 
recommendation  to  reduce  the  Fast  Pass  to  $22.00  and  limit  transfers 
to  a  single  use.     Special  transfers  would  be  issued  on  certain 


82-171 


terminal/community  service  lines  which  feed  the  basic  route 
system      This  would  enable  most  of  the  people  who  require  two 
transfers  to  get  to  their  destination  on  one  fare.     In  the  case 
of  two  transfer  trips  not  involving  a  terminal  line,  the 
passenger  would  be  allowed  to  purchase  a  second  transfer  for 
25$. 

President  Flynn  announced  that  public  comments  would  be  heard  at 
this  time  on  the  proposal  to  reduce  the  Fast  Pass. 

Ms     Debbie  Gardner,   2474  Washington  Street,   said  that  there  is  no 
savings  in  purchasing  the  Fast  Pass  at  $24.00.     She  supported 
reducing  the  price. 

Ms.   Antanina  Ortega,    226  Clayton  Street,   expressed  concern 
about  personal  safety  aboard  Muni  vehicles. 

Mr     Constantine  expressed  the  opinion  that  the  Municipal  Railway 
has  financial  problems  because  it  is  poorly  managed  and  spends 
millions  of  dollars  on  labor  costs. 

Commissioner  McCrea  replied  that  the  Municipal  Railway  is  the 
most  cost  efficient  public  transportation  system  in  the 
country  according  to  statistics  compiled  by  the  United  States 
Government  and  the  American  Public  Transit  Association    (APTA) . 

Mark  Sylvan,   21  Belvedere  Street,    stated  that  he  knows  people 
who  are  making  counterfeit  Fast  Passes.     He  said  the  system 
should  be  free. 

Mr.  Maurice  Klebolt,  President  CAP /Trans ,  Pointed  out  that  it 
was  the  Board  of  Supervisors  that  established  the  $24.00  price 
for  the  Fast  Pass,   not  the  Public  Utilities  Commission. 

Mr.  Joseph  Freedman,  820  O'Farrell  Street,  spoke  in  support 
of  lowering  the  Fast  Pass  because  sales  have  been  declining 
since  November  1981. 

Mr     Sklar  stated  that  the  November  1981  decline  was  minor  and 
related  to  the  general  slow  down  of  the  economy  and  seasonal 
factors,   not  the  cost  of  the  Fast  Pass. 

Mr.   Norman  Rolfe,   representing  San  Francisco  Tomorrow,  stated 
that  the  33%  farebox  recovery  requirement  of  AB-1107  is  tne 
cause  of  the  problems.     He  urged  the  Commission  to  request 
the  State  Legislature  to  change  the  law  by  deleting  that 
requirement . 

Mr.  Julius  Zamacoma  said  that  the  Fast  Pass  should  be  lowered 
to  $20.00. 

A  man  identifying  himself  as  EZ  80 -s,   126  F*irmount  "reef , 
said  that  the  staff  proposal  pits  the  Fast  Pass  rideis  against 
the  old  people. 

Ms.  Joyce  Hall  spoke  in  support  of  retaining  the  $24 . 00  Fast 
Pass  because  fares  will  have  to  be  raised  due  to  cuts  in  federal 
and  state  funding. 

Ms.  Melody  Lamar  of  the  Gray  Panthers,   said  that  the  City  has  a 
surplus  of  over  $50  million.     That  should  be  enough  to  take 
care  of  Muni. 
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Mr.   Lyon  Lewis  Coons  spoke  in  favor  of  daily  and  weekly  Fast  Passes. 

Mr.   Ron  Little  said  that  there's  no  such  thing  as  a  free  ride. 
Someone  has  to  pay--taxes  go  up  and  businesses  raise  prices. 

Ms.   Shirley  Rosenberg  said  that  the  people  who  come  to  the  City 
from  out  of  state  should  pay.     She  said  that  she  cannot  afford 
to  pay  $5.00  for  a  Fast  Pass. 

Mr.  Will  Cole  said  that  it's  not  practical  to  buy  a  Fast  Pass  at 
$24.00.      It  should  be  lowered  to  $20.00. 

An  unidentified  man  said  that  those  receiving  unemployment  and 
welfare  should  be  given  a  free  Fast  Pass  or  a  low  cost  Fast  Pass. 

Commissioner  Sanger  moved  to  reduce  the  Fast  Pass  to  $21.00. 
Commissioner  Lenvin  seconded.     Mr.   Sklar  said  that  in  his 
opinion  a  $21.00  Fast  Pass  will  not  produce  sufficient  revenue  to  meet 
the  33%  AB-1107   farebox  recovery  requirement. 

Commissioner  McCrea  said  that  he  was  not  prepared  to  act  on 
Fast  Passes  until  the  Commission  has  acted  on  transfers.  He 
said  that  a  wide  gap  in  revenue  would  be  created  if  the  Fast 
Pass  were  to  be  reduced  and  the  transfer  policy  was  not 
changed . 

Commissioner  Sanger  requested  that  the  motion  be  tabled  until 
after  the  Commission  had  voted  on  transfers. 

Mr.   Sklar  explained  the  terminal  line  transfer  system  with  the 
aid  of  a  map. 

President  Flynn  requested  public  comments  on  the  transfer 
proposal . 

Mr.   Kevin  Jackson,   615-A  Castro  Street,    said  that  some  students 
are  selling  transfers. 

Mr.   Norman  Armentrout,   108  Haight  Street,   spoke  in  support  of 

a  two  use  transfer.     He  said  the  driver  could  punch  a  hole  in  the 

transfer  for  the  first  use. 

Mr.  Will  Cole  of  the  Recreation  Center  for  the  Handicapped,  said 
that  restricting  the  use  of  transfers  would  cut  into  their 
programming  of  "mainstreaming"  people  by  taking  them  to  various 
events  on  Muni. 

Ms.   Debbie  Gardner  said  that  a  single  use  transfer  would  com- 
plicate matters. 

Mr.   Stanley  Wong,    300  Cortland  Avenue,    favored  leaving  the 
transfer  as  it   is.     He  said  that  some  drivers  allow  persons 
known  to  them  to  ride  free.     President  Flynn  asked  that  Mr. 
Wong  report  such  incidents  to  the  Community  Affairs  Division. 

Mr.   Bill  Wright,   representing  the  San  Francisco  Council  of 
District  Merchants,   commented  on  the  current  abuse  of 
transfers . 

Ms.  Barbara  Dorff,  1460  Haight  Street,  said  that  restricting 
the  transfer  will  force  people  to  buy  a  Fast  Pass.  However, 
some  people  have  irregular  travel  patterns  and  do  not  need  a 
Fast  Pass. 
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Mr.  Mark  Sylvan,   21  Belvedere,  pointed  out  that  senior  citizens 
will  have  to  pay  $.25  to  purchase  a  second  transfer. 

Mr.  Charles  Rozema,  of  the  Eureka  Valley  Promotion  Association, 
said  that  last  year  the  Commission  simplified  the  transfer 
system  to  minimize  conflicts  between  drivers  and  riders.  The 
proposal  will  slow  down  service  and  discourage  ridership. 

Mr.  Jonnie  H.  Gilbert,  Acting  President  of  the  Transport 
Workers  Union,   Local  250A,   objected  to  changing  the  transfer 
rules.     He  said  that  this  should  be  a  meet  and  confer  matter  for 
the  union  and  management. 

Ms.  Leonore  Fifer  said  that  she  goes  to  the  doctor  twice  a  week. 
She  needs  to  transfer  twice.  She  said  that  it  would  not  pay  her 
to  buy  a  Fast  Pass. 

Mr.  Mark  Schwartz  suggested  that  transfers  should  be  valid  for 
3  hours  and  cost  $.50.     He  also  suggested  .a  Fast  Pass  valid  for 
3  months  priced  at  $48.00,   and  taxing  downtown  corporations. 

Mr.    Stash  Lowe,    1338  Haight,    said  that  often  he  has  had  to  wait 
an  hour  for  a  bus  when  transferring.     Many  times  he  walks. 

Mr.  Nathan  Salant  said  that  the  transfer  proposal  is  really  a 
fare  increase. 

Mr.   Joseph  Freedman  suggested  that  Muni  use  the  honor  system  and 
charge  stiff  fines  for  violators. 

Mr.   Norman  Rolfe  spoke  in  favor  of  the  current  transfer  system. 
He  said  restricting  transfers  may  encourage  more  automobile  usage. 

President  Flynn  continued  this  hearing  until  after  the  special 
joint  meeting  scheduled  for  5:00  P.M.  with  the  Planning  Commission 
and  the  Director  of  Public  Works. 

REPORT  OF  THE  GENERAL  MANAGER 

Mr.   Sklar  announced  that  he  had  appointed  Mr.   Frank  Baggetta  as 
the  interim  General  Manager  of  the  Municipal  Railway. 

at  4:52  P.M.   the  meeting  was  recessed  and  the  Commission  went 
into  executive  session  on  an  attorney-client  matter. 

************* 

The  meeting  reconvened  at  6:56  P.M. 
Commissioner  Hsieh  was  excused. 


PUBLIC  HEARING 

Resolution  No.    82-0352  --  Adopting  a  revised  Schedule  of  Rates 
for  furnishing  Hetch  Hetchy  power. 

Mr.   Dean  Coffey,   General  Manager,   Hetch  Hetchy  Water  and  Power, 
stated  that  the  proposed  resolution  includes  charging  those 
municipal  departments  that  receive  revenues  other  than  from  the 
general   fund  the  full  schedule,   without  discount. 
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Mr.  Norman  Rolfe,   representing  San  Francisco  Tomorrow,  asked 
what  rate  the  Municipal  Railway  would  pay  under  the  revised 
schedule.     Mr.  Coffey  replied  that  there  would  be  no  change 
for  the  Municipal  Railway.     They  will  continue  to  pay  the 
discount  rate. 

Commissioner  Sanger  said  that  during  the  recess  the  Commission 
adopted  Resolution  Nos.    82-0353,    82-0354   and  82-0355  in 
executive  session  relating  to  litigation  with  the  airlines  on 
Hetch  Hetchy  power  rates. 

************* 

Resolution  No.    82-0366   -  Supporting  State  Proposition  13,  Water 
Resources  Conservation  and  Efficiency  Act. 

Mr.   Eugene  Kelleher,   General  Manager  and  Chief  Engineer,  San 
Francisco  Water  Department,    submitted  written  comments  to  the 
Commission  regarding  possible  problems  that  may  occur  as  a 
result  of  the  passage  of  State  Proposition.  13,  Water  Resources 
Conservation  and  Efficiency  Act,   on  the  November  2,  1982 
ballot.     He  responded  to  questions   from  the  Commissioners. 

Commissioner  McCrea  commented  that  Proposition  13  deals  with 
issues  in  the  area  of  conservation  that  this  Commission  has 
been  unable  to  accomplish  through  contracts. 

Commissioner  Lenvin  expressed  the  opinion  that  under  the  City's 
water  rights  and  the  water  code  the  City  would  be  able  to  expand 
to  400  million  gallons  daily. 

Commissioner  Sanger  said  if  anything  is  going  to  be  done  on 
a  state-wide  basis,   all  local   jurisdictions  will  have  to 
give  up  something. 

Commissioner  Sanger  moved  to  support  the  proposition, 
Commissioner  Lenvin  seconded.     The  motion  was  adopted. 

************* 

Continuation  of  public  hearing  to  consider  modifications  to 
the  Schedule  of  Rates,   Fares  and  Charges  for  the  Municipal 
Railway  and  amendments  to  the  General  Transfer  Rules. 

An  unidentified  speaker  said  that  the  present  transfer  system 
is  equal  to  a  short-term  Fast  Pass.   Short-term  Fast  Passes  have 
worked  well  in  other  cities. 

Mr.   George  Kustner  said  that  transfer  abuse  is  caused  by  drivers 
leaving  transfer  pads  on  the  bus  when  they  get  off  the  vehicle 
for  a  few  minutes.     He  supported  retention  of  the  present 
transfer  system. 

Mr.   Maurice  Klebolt,   President,  CAP/Trans,   questioned  whether  the 
terminal  transfer  concept  was  workable,   particularly  on  the  return 
trip.     He  suggested  that  operators  be  required  to  keep  transfers 
in  their  possession.- 

Mr.  Vernon  Anderson  expressed  the  opinion  that  the  present  trans- 
fer system  is  too  liberal.  The  proposed  single  use  system  is  too 
restrictive.     He  suggested  reinstating  the  directional  transfer. 
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Mr.   Steve  Leone  stated  that  operators  are  issuing  transfers 
which  are  valid  for  2  to  2-1/2  hours.     He  suggested  that  after 
8:00  P.M.   riders  receive  Fast  Passes  for  the  rest  of  the  night. 
He  suggested  that  the  late  night  category  on  the  transfer  form 
be  changed  from  4:00  A.M.   to  12:00  midnight. 

Mr.   Bruce  Marshall,   representing  the  Muni  Coalition,  opposed 
any  restrictions  on  transfers.     He  spoke  in  favor  of  using  an 
untorn  transfer  as  a  day  pass. 

The  public  hearing  was  closed. 

Commissioner  Sanger  requested  that  the  motion  to  reduce  the  Fast 
Pass  be  taken  from  the  table.     On  the  question  to  lower  the 
Fast  Pass  to  $21.00,   Commissioner  Sanger  voted   "aye",  Commissioners 
Flynn,   Lenvin  and  McCrea  voted  "no".     The  motion  was  lost. 

Commissioner  McCrea  moved  to  limit  the  transfer  to  a  single 
use,   not  incorporating  any  of  the  other  proposals  made  by  staff. 
Commissioner  Lenvin  seconded.     Commissioner  McCrea  said  that 
those  who  use  Muni  a  lot  will  have  the  option  of  buying  a 
Fast  Pass.     He  said  he  believes  that  collecting  transfers  will 
substantially  reduce  transfer  abuse. 

Commissioner  Sanger  said  that  the  meaning  of  a  transfer  is  being 
distorted.     The  purpose  is  to  allow  a  person  to  begin  their 
trip  at  one  point  and  end  their  trip  at  their  destination. 
The  only  reason  to  change  the  present  system  is  to  reduce 
cheating.     The  solutions  are  creating  other  problems.     We  have 
not  yet  exhausted  the  administrative  solutions  we  have  in 
terms  of  control  over  the  distribution,   handling,   delivery  and 
receipt  of  transfers.     While  staff  has  recommended  certain 
administrative  controls,   they  have  not  been  implemented.  We 
don't  know  what  results  they  will  produce. 

Commissioner  McCrea  stated  that  he  will  not  support  reducing 
the  Fast  Pass  without  either  a  single  use  transfer  or  a  paid 
transfer  to  offset  the  loss  in  fare  revenue. 

President  Flynn  stated  that  he  is  not  in  favor  of  charging  for 
a  second  transfer  under  any  condition.     He  said  he  also  had  a 
problem  with  issuing  a  second  transfer. 

On  the  question,   Commissioners  Lenvin  and  McCrea  voted  "aye". 
Commissioners  Flynn  and  Sanger  voted  "no".     The  motion  was  lost. 

Commissioner  Lenvin  moved  to  adopt  a  $21.00  Fast  Pass,  Commissioner 
Sanger  seconded.     On  the  question  Commissioners  Lenvin  and 
Sanger  voted  "aye",   Commissioner  Flynn  and  McCrea  voted  "no". 

President  Flynn  announced  that  this  matter  would  be  continued 
to  the  next  regular  meeting,   September  14,    1982.     Staff  was 
directed  to  present  data  on  a  one  directional  transfer  at  that 
time . 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      8:14  P.M. 


ROMAINE  A.  SMITH 
SECRETARY 
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CITY    AND    COUNTY    OF     SAN  FRANCISCO 

Resolution  No.  82-0351-MR 


i-24-82 


RESOLVED,    That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission  approved  and  hereby 
requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.  No. 
&  Prayer 


Non-Litigated  Settlements 
None 

Litigated  Settlements 
Maria  Colacicco 


79  T  0008-1 
$50, 000.00 


Type 


2-7+ 


Accident 
Date 


7-  3-79 


PI/ 
PD 


Settlement 


$  6,238.15 


Cynthia  A.  Dennis  aka 
Cynthia  Dennis  and 
Cynthia  Dennis, 
Guardian  Ad  Litem  of 
Edrick  Dennis,   a  minor  and 
Cynthia  Denni s , 
Guardian  Ad  Litem  of 
Sean  Dennis,   a  minor  and 
Cynthia  Dennis, 
Guardian  Ad  Litem  of 
Edward  Dennis,   a  minor 


81  B  5004-2       1-3  7-  2-81 

$15,000.00 

81  B  5004-8       1-3  7-  2-81 

$15,000.00 

81  B  5004-7       1-3  7-  2-81 

$15,000.00 

81  B  5004-6       1-3  7-  2-81 

$15,000.00 


A($l,974.09) 
B($5, 575.91) 
A($  150.00) 


A($  150.00) 

A($  150.00) 

8,000.00 


Maud  A.  Holmes 


78  B  0058-2 
$50,000.00 


3-2 


7-12-78 


7,500.00 


Carson  Lee  Phillips  aka 
Carson  Lee  Philips 


78  C  0288-11  5-4 
$150,000.00 


2-21-79 


15,000.00 


Gail  Waling, 
Guardian  Ad  Litem  of 
Kelly  Platzer  aka 
Kelly  Laureen  Platzer 


80  B  0182-1  3-7 
$50,000.00 


7-28-80 


28,000.00 


Beatrice  Plonteau 


80  B  5220-1  2-7+  10-16-80  A 
$100,000.00 


11,750.00 


James  Sims 


81  B  5004-5 
$15,000.00 


1-3  7-  2-81  A($7,950.00) 

B($2,050.00) 

10,000.00 


Helen  F.  Twichell 


79  S  5192-1 
$36,242.00 


1-7+ 


3-15-80 


20, 000.00 


-     1  - 
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Ma  Wai   Duck  Wong 
and 

Chip  Man  Wong 


80  B  1755-1 
$187, 500.00 
80  B  1755-2 
$187, 500. 00 


2-7  + 


2-22-81) 


A  $  25,000.00 
A 


Winsor  W.K.  Yin  aka 
Winsor  Wei  Kang  Yin 


77  B  0683-2 
$200,000.00 


5-3 


10-23-77 


A($ll, 241.45) 
B($  758.55) 

12,000.00 


Judgment 
Joy  Kinney 


79  C  5047-1 
$100,000.00 


1-6  2-11-80 
(CI. 2-10-80) 


(Includes  Costs  +  Interest  Upon  Demand.) 


7,834.71 


Gwendolyn  Mitchell 


79  B  0092-2  19-1  7-16-79 
$10,000.00 

(Includes  Costs  +  Interest  Upon  Demand.) 


8,733.08 


William  A.  White 


78  T  1538-3         1-3  6-  8-  79 

$150,000.00 
(Includes  Costs  +  Interest  Upon  Demand.) 


4,500.00 


$164,555.94 


Total  Settlements: 


(17) 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  it<3  meeting  of  August  24,  1982. 


Romaine  A.   Smith,  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Q  o    r\  o  c  o 

RESOLUTION  No 


WHEREAS ,  Adoption  of  the  currently  effective  rate  schedules 
in  the  Hetch  Hetchy  service  area,  as  approved  by  the  California 
Public  Utilities  Commission,  with  appropriate  discounts  for 
municipal  customers,   is  deemed  the  best  method  of  establishing 
competitive  rates  for  furnishing  Hetch  Hetchy  power  to  private 
consumers  and  municipal  departments  of  the  City  and  County  of  San 
Francisco;   NOW,  THEREFORE,  BE  IT 

RESOLVED,  That  pursuant  to  notice  of  intent  to  adopt 
schedules  of  rates  for  furnishing  Hetch  Hetchy  power  to  consumers 
not  otherwise  covered  by  special  rate  agreements  with  this 
Commission,  heretofore  published  as  is  required  by  the  Charter  of 
the  City  and  County  of  San  Francisco,  and  pursuant  to  a  public 
hearing  conducted  in  compliance  with  the  aforesaid  notice,  the 
following  schedules  entitled  "Rate  Schedules  for  Furnishing  Hetcn 
Hetchy  Power  to  Private  Corners  and  Municipal  Departments  of 
the  City  and  County  of  San  Francisco"  be  and  the  same  are  hereby 
adopted,  to  wit: 

1.  The  rate  schedules  adopted  are  those  authorized  by  the 
State  of  California  Public  Utilities  Commission  and 
efective  May  4,   1982,  as  follows: 

A-l,  A-12,  A-15,  A-21,  A-22,  A-23,  OL-1,  D-l,  LS-1, 
LS-2,  LS-3,  TC-1,  PA-1  and  S-l . 

2.  The  rate  schedules  shall  be  applied: 

(a)     To  private  consumers,  including  commercial 
customers  not  covered  by  contracts  and  non-airline 
tenants  at  the  San  Francisco  International  Airport-with 
no  discount. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  

(b)  To  municipal  departments  of  the  City  and  County  of 
San  Francisco,    (other  than  the  San  Francisco  Water 
Department,  the  Clean  Water  Program  (DPW) ,   the  San 
Francisco  International  Airport,  and  the  exceptions 
noted  in   (c)   below,)   -  with  discount  determined  by  the 
results  of  the  cost  of  service  study  for  fiscal  year 
1978-79,  using  a  10  percent  rate  of  return  on  net 
capital  investment. 

(c)  To  the  following  separately  metered  municipal 
activities  that  receive  revenues  from  sources  other 
than  the  general  fund  -  with  no  discount: 

(1)  Continuing  Accounts: 

Civic  Auditorium  -  Brooks  Hall 
Moscone  Center 
Recreation  and  Park 

-  Candlestick  Park 
War  Memorial 

-  Davies  Symphony  Hall 

(2)  New  Accounts: 

Farmer  1 s  Market 
Parking  Authority 
Recreation  &  Park 

-  Yacht  Harbor 

-  Civic  Center  Plaza 

-  Clubhouse,  GG  Park 

-  Coit  Tower 

-  Hall  of  Flowers 

-  Kezar 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


-  Lake  Merced 

-  Palace  of  Fine  Arts 

-  Rifle  Range 

-  St.  Mary's  Square 

-  Stables 

-  Stow  Lake  3oathouse 

-  Swimming  Pools 

-  Union  Square 

-  Zoo 

-  Golf  Courses 
Public  Works 

-  Street  Repair 

-  Bridges 

-  Tunnels 

-  Underpass 

-  Traffic  Engineering 

-  Street  Planting 
War  Memorial 

-  General 

-  Opera  House 

-  Veterans'  Building 

3.     The  provisions  of  Special  Condition  8,  Rate  Schedules 
A-21,  A-22  and  A-23,  dealing  with  the  requirements  for 
long-term  contracts  shall  not  be  adopted. 
BE  IT  FURTHER  RESOLVED ,  That  the  foregoing   rate  schedules 
be  submitted  to  the  Board  of  Supervisors  for  review,  as  required 
by  Section  3.598  of  the  Charter,  and  be  made  effective,  except  as 
otherwise  provided,  to  both  private  consumers  and  municipal 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 


RESOLUTION  No. 


departments  of  the  City  and  County  of  San  Francisco,  beginning 
with  the  billing  month  of  September  1982  or  the  first  applicable 
monthly  billing  period  following  review  by  the  Board  of 
Supervisors,  whichever   is  later. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  finds: 
L.     That  for  fiscal  year  1981-1982  $17.6  million  was 
transferred  to  the  general  fund  pursuant  to  Cnarter  Section  6.407 
(e)  and 

2.     That  the  proposed  rates  are  necessary  to  enable  a  like 
sum  to  be  restored  to  the  Hetch  Hetchy  surplus   (reserve)    in  order 
to  support  a  similar  transfer  to  the  general  fund  in  fiscal  year 
1982-1983. 

BE  IT  FURTHER  RESOLVED,  That  in  accordance  with  File  No. 
8832,  Ordinance  No.  7384,   this  Commission  approves  and  hereby 
submits  to  the  Board  of  Supervisors  a  report  of  the  anticipated 
effect  of  approval  of  the  foregoing  upon  the  budget  of  Hetch 
Hetchy  Water  and  Power  for  the  current  and  succeeding  fiscal 
year,   together  with  a  LI  the  data  supporting  such  conclusions. 
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1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  August  24t_  1982_ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No82"" 'C  3^3 

(Prospective  Version) 

WHEREAS ,  On  August  5,   1981,  this  Commission  adopted 
Resolution  No.  81-0298,  which  approved  the  settlement  agreement 
and  stipulated  judgment  in  City  and_County_of  San  Francisco  v. 
United  Airlines,  et  al.,  No.  C-76-1336  RPA,  C-76-1337  RPA,  and 
C-76-1388  RPA;  and 

WHEREAS,  Resolution  No.  81-0298  provides  that,  pursuant  to 
the  settlement  agreement  and  stipulated  judgment,   the  City  will 
charge  for  direct  use  power  sold  to  United  Airlines,  TransWorld 
Airlines,  and  American  Airlines   ("the  Airlines")   as  follows: 

1.  Effective  August  1,   1980  and  continuing  through 
December  31,  1990,  at  rates  equal  to  64%  of  the  applicable  PG&E 
rates  for  like  classes  of  service,  as  the  PG&E  rates  may  change 
from  time  to  time; 

2.  Effective  January  1,  1991,  at  rates  which  increase  from 
54%  of  the  applicable  PG&E  rates  by  one  half  of  one  percent  of 
the  PG&E  rates  per  year  until  the  year  2010  when  the  rate  will 
equal  74%  of  the  applicable  PG&E  rates;  and 

3.  From  January  1,  2011  to  July  1,  2013,  at  rates  equal  to 
74%  of   the  applicable  PG&E  rates;  and 

WHEREAS,   Resolution  No.   81-0293  provides  that,  pursuant  to 
the  settlement  agreement  and  stipulated  judgment,  the  City  will 
charge  for  power  delivered  to  the  San  Francisco  Airports 
Commission  for   jeneral  Airport  services   ("general  use  power"),  at 
rates  not  in  excess  of  the  applicable  PG&E  rates  for  like  classes 
of  service;  and 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No______ 

WHEREAS,  The  leases  between  the  City  and  the  Airlines 
provide  that  the  City  shall  not  charge  more ' for  general  use  power 
than  it  charges  for  power  sold  to  the  San  Francisco  Water 
Department  for  pumping  or  for  power  sold  to  the  City's  Clean 
Water  Program  for  sewage  facilities;  and 

WHEREAS ,   Resolution  No.   81-0298   recognized   that  the 
stipulated  judgment  will  expire  on  July  1,  2013;  and 

WHEREAS ,  The  Airlines  have  consented  in  the  leases, 
settlement  agreement  and  stipulated  judgment  to  the  rates  set 
forth  above;  and 

WHEREAS ,  There  accordingly  is  no  need  for  this  Commission 
to  hold  formal  ratemaking  proceedings  in  the  future  before 
adjusting  the  rates  charged  to  the  Airlines  to  comport  with 
adjustments  in  PG&E  rates;  and 

WHEREAS ,  The  Commission  finds  that  it  is  in  the  best 
interest  of  the  City  to  charge  the  Airlines  and  tne  other  airline 
tenants  at  the  San  Francisco  International  Airport  the 
appropriate  percentage  of  PG&E  rates  for  direct  use  and  general 
use  power  effective  immediately  upon  changes  in  the  PG&E  rates 
and  to  ensure  that  the  San  Francisco  Water  Department  and  tne 
Clean  Water  Project  are  not  charged  less  for  power  used  for 
pumping  and  for  serfage  facilities,   respectively,   than  the  Airport 
is  charged  for  general  use  power;  and 

WHEREAS,  One  purpose  of  Resolution  Mo.  81-0298  was  to 

adopt,  pursuant  to  the  settlement  agreement  and  stipulated 
i 

judgment,  the  rates  set  forth  above,  thereby  obviating  the  need 
formally  to  set  ne*  rates  for  the  Airlines  each  time  PG&E  adjusts 
its  rates;  now,   therefore,  be  it 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8 AN  FRANCISCO 

RESOLUTION  No.  

RESOLVED ,  That  pursuant  to  the  notice  of  intent  to  adopt 
schedules  of  rates  Heretofore  puolisned  as  required  by  the 
Charter  of  the  City  and  County  of  San  Francisco,  and  pursuant  to 
a  public  hearing  conducted  in  compliance  with  the  aforesaid 
notice,  the  following  schedule  of  rates  is  adopted  for  United 
Airlines,  TransWorld  Airlines,  American  Airlines  and  the  other 
airline  tenants  at  the  San  Francisco  International  Airport,  the 
San  Francisco  International  Airport  for  its  own  use,   tne  San 
Francisco  Water  Department,  and  the  Clean  Water  Program: 

1.  For  power  supplied  directly  to  the  Airlines  and  tne 
other  airline  tenants  at  the  San  Francisco  International  Airport: 

a.  From  the  effective  date  of  tnis  resolution  through 
December  31,   1990,  64%  of  the  applicable  PG&E  rates  for 
like  classes  of  power  service; 

b.  From  January  1,   1991,  through  December  31,  2010, 
64%  of  the  applicable  PG&E  rates  for  like  classes  of 
service  plus  one-half  of  one  percent  of  the  applicable  PG&E 
rates  for  each  year  beyond  1990;  and 

c.  From  January  1,  2011  through  July  1,  2013,  74%  of 
the  applicable  PG&E  rates  for  like  classes  of  services. 

2.  For  general  use  power  supplied  to  the  San  Francisco 
International  Airport,   from  the  effective  date  of  this  resolution 
through  July  1,  2013,   100%  of  the  applicable  PG&E  rate  for  like 
classes  of  service. 

3.  For  power  delivered  to  the  San  Francisco  Water 
Department  for  all  purposes,   including  pumping,   from  the 
effective  date  of  this  resolution  through  July  1,  2013,   100%  of 
the  applicable  PG&E  rates  for  like  classes  of  service. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 


RESOLUTION  No. 


4.     For  power  delivered  to  the  Clean  Water  Program  for 
sewage  facilities  and  other  uses,   from  the  effective  date  of  this 
resolution  through  July  1,  2013,   100%  of  the  applicable  PG&E 
rates  for  like  classes  of  service. 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rates  shall  oe 
adjusted  immediately  upon  any  adjustments  in  the  applicable  PG&E 
rates  for  like  classes  of  service,  without  any  further  action  of 
this  Commission. 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rates  be 
submitted  to  the  Board  of  Supervisors   for   review,  as  required  oy 
section  3.593  of  the  Charter  of  the  City  and  County  of  San 
Francisco,  and  be  made  effective  beginning  with  the  billing  month 
of  October,  1982  or  the  first  applicable  monthly  billing  period 
following  review  by  the  Board  of  Supervisors,  whicnever  is  later. 
BE  IT  FURTHER  RESOLVED,  That  this  Commission  finds: 

1.  That  for  fiscal  year  1981-82  $17.5  million  was 
transferred  to  the  general  fun^  pursuant  to  Charter  Section 
6.407(e);  and 

2.  that  the  proposed  rates  are  necessary  to  enable  a  like 
sum  to  be  restored  to  the  Hetch  Hetchy  surplus   (reserve)    in  order 
to  support  a  similar  transfer  to  the  general  fund  in  fiscal  year 
1982-83. 

BE  IT  FURTHER  RESOLVED,  That  in  accordance  with  File  No. 
8832,  Ordinance  flo.  7384,   this  Commission  approves  and  hereby 
submits  to  tne  3oard  of  supervisors  a  report  of  tne  anticipated 
effect  of  appcoval  of  the  foregoing  upon  the  oudget  of  Hetch 
Hetchy  Water  and  Power  for  the  current  and  succeeding  fiscal 
year,  together  witn  all  the  data  supporting  such  conclusions. 


1  'fff^fr*/*  **  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

mmme^nani  AUGUST     24  1982 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


82-3354 

RESOLUTION  No. 


(Retrospective  Version) 

WHEREAS,  On  August  5,   1981,   this  Commission  adopted 
Resolution  No.  81-0298,  which  approved  the  settlement  agreement 
and  stipulated  judgment  in  City  and  Coanty  of- San  Franc  isee  v . 
United  Airlines,  et  al.,  No.   C-76-1336  RPA,  C-76-1387  RPA,  and 
C-76-1388  RPA;  and 

WHEREAS,  Resolution  No.  81-0298  provides  that,  pursuant  to 
the  settlement  agreement  and  stipulated  judgment,   the  City  will 
charge  for  direct  use  power  sold  to  United  Airlines,  TransWorld 
Airlines,  and  American  Airlines   ("the  Airlines")   as  follows: 

1.  Effective  August  1,   1980  and  continuing  through 
December  31,  1990,  at  rates  equal  to  64%  of  the  applicable  PG&E 
rates  for  like  classes  of  service,  as  the  PG&E  rates  may  change 
from  time  to  time; 

2.  Effective  January  1,   1991,  at  rates  which  increase  from 
54%  of  the  applicable  PG&E  rates  by  one  half  of  one  percent  of 
the  PG&E  rates  per  year  until  the  year  2010  when  the  rates  will 
equal  74%  of  the  applicable  PG&E  rates;  and 

3.  From  January  1,  2011  to  July  1,  2013,  at  rates  equal  to 
74%  of  the  applicable  PG&E  rates;  and 

WHEREAS,  Resolution  No.  81-0293  provides  that,  pursuant  to 
the  settlement  agreement  and  stipulated  judgment,   the  City  will 
charge  for  power  delivered  to  the  San  Francisco  Airports 
Commission  for  general  Airport  services   ("general  use  power"),  at 
rates  not  in  excess  of  the  applicable  PG&E  rates  for  like  classes 
of  service;  and 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  

WHEREAS,  The  leases  between  the  City  and  the  Airlines 
provide  that  the  City  shall  not  charge  more  for  general  use  power 
than  it  charges  for  power  sold  to  the  San  Francisco  Water 
Department  for  pumping  or  for  power  sold  to  the  City's  Clean 
Water  Program  for  sewage  facilities;  and 

WHEREAS ,  Resolution  No.  81-0298  recognized  that  the 
stipulated  judgment  will  expire  on  July  lr  2013;  and 

WHEREAS ,  The  Airlines  have  consented  in  the  leases, 
settlement  agreement  and  stipulated  judgment  to  the  rates  set 
forth  above;  and 

WHEREAS ,  There  accordingly  is  no  need  for  this  Commission 
to  hold  formal  ratemaking  proceedings  in  the  future  before 
adjusting  the  rates  charged  to  the  Airlines  to  comport  with 
adjustments  in  PG&E  rates;  and 

WHEREAS,  The  Commission  finds  that  it   is  in  the  best 
interest  of  the  City  to  charge  the  Airlines  and  the  other  airline 
tenants  at  the  San  Francisco  International  Airport  the 
appropriate  percentage  of  PG&E  rates  for  direct  use  and  general 
use  power  effective  immediately  upon  changes  in  the  PG&E  rates 
and  to  ensure  that  the  San  Francisco  Water  Department  and  tne 
Clean  Water  Project  are  not  charged  less  for  power  used  for 
pumping  and  for   sewage  facilities,   respectively,  than  the  Airport 
is  charged  for  general  use  power;  and 

WHEREAS,  One  purpose  of  Resolution  No.  81-0238  was  to 

adopt,  pursuant  to  the  settlement  agreement  and  stipulated 

i 

judgment,   the  rates  set  forth  above,   thereby  obviating  the  need 
formally  to  set  new  rates  for  the  Airlines  each  time  PG&E  adjusts 
its  rates;  and 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 

WHEREAS ,  A  dispute  has  arisen  between  the  City  and  Airlines 
in  which  the  Airlines  contend  that  the  City  mast  formally  adopt 
new  rates  each  time  PG&E  adjusts  its  rates  and  that  the  City  has 
not  done  so;  and 

WHEREAS ,  This  Commission  disagrees  with  the  position  taken 
by  the  Airlines  and  hereby  intends  to  clarify  any  possible 
misunderstanding  as  to  the  effect  of  Resolution  81-0298;  now, 
therefore,  be  it 

RESOLVED ,  That  pursuant  to  the  notice  of  intent  to  adopt 
schedules  of  rates  heretofore  published  as  required  by  the 
Charter  of  the  City  and  County  of  San  Francisco,  and  pursuant  to 
a  public  hearing  conducted  in  compliance  with  the  aforesaid 
notice,  the  following  schedule  of  rates  is  adopted  for  United 
Airlines,  TransWorld  Airlines,  American  Airlines  and  the  other 
airline  tenants  at  the  San  Francisco  International  Airport,  the 
San  Francisco  International  Airport  for   its  own  use,   the  San 
Francisco  Water  Department,  and  the  Clean  Water  Program: 

1.     For  power  supplied  directly  to  tne  Airlines  and  the 
other  airline  tenants  at  the  San  Francisco  International  Airport: 

a.  Effective  August  1,  1930,  nunc  pro  tunc,  and 
continuing  through  December  31,  1990,  64%  of  the  applicable 
PG&E  rates  for  like  classes  of  power  service; 

b.  From  January  1,   1991,  through  December  31,  2010, 
64%  of  tne  applicable  PG&E  rates  for  like  classes  of 
service  plus  one-half  of  one  percent  of  the  applicable  PG&E 
rates  for  each  year  beyond  1990;  and 

c.     From  January  1,  2011  through  July  1,  2013,  74%  of  the 
applicable  PG&E  rates  for  like  classes  of  service. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


2.  For  general  use  power  supplied  to  the  San  Francisco 
International  Airport,  effective  August  1,  1930,  nunc  pro  tunc, 
and  continuing  through  July  1,  2013,   100%  of  tne  applicaole  PG&E 
rate  for  like  classes  of  service. 

3.  For  power  delivered  to  the  San  Francisco  Water 
Department  for  all  purposes,   including  pumping,  effective  July  1, 
1981,  nunc  pro  tunc,  and  continuing  through  July  1,  2013,  100%  of 
the  applicable  PG&E  rates  for  like  classes  of  service. 

4.  For  power  delivered  to  the  Clean  Water  Program  for 
sewage  facilities  and  other  uses,  effective  July  1,  1982,  nunc 
pro  tunc,  and  continuing  through  July  1,  2013,   100%  of  the 
applicable  PG&E  rates  for  like  classes  of  service. 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rates  snail  be 
adjusted  immediately  upon  any  adjustments  in  the  applicable  PG&E 
rates  for  like  classes  of  service,  without  any  further  action  of 
this  Commission. 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rates  be 
submitted  to  the  Board  of  Supervisors  for   review,  as  required  by 
Section  3.598  of  tne  Charter  of  the  City  and  County  of  San 
Francisco,  and  be  made  effective  as  specified  in  paragraphs  1(a), 
2,  3,  and  4  above. 

BE  IT  FURTHER  RESOLVED,  Tnat  this  Commission  finds: 
1.     That  for  fiscal  year  1981-82  $17.5  million  was 
transferred  to  the  general  fund  pursuant  to  Cnarter  Section 
6.407(e);  and 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8 AN  FRANCISCO 


RESOLUTION  No. 

2.     tnat  tne  proposed  rates  are  necessary  to  enable  a  like 
sum  to  be  restored  to  the  Hetch  Hetchy  surplus   (reserve)    in  order 
to  support  a  similar  transfer  to  the  general  fund  in  fiscal  year 
1982-83. 

BE  IT  FURTHER  RESOLVED ,  That  in  accordance  with  File  No. 
8932,  Ordinance  No.  7384,   this  Commission  approves  and  hereby 
submits  to  the  3oard  of  supervisors  a  report  of  the  anticipated 
effect  of  approval  of  the  foregoing  upon  the  budget  of  Hetcn 
Hetchy  Water  and  Power  for  the  current  and  succeeding  fiscal 
year,   together  with  all  tne  data  supporting  such  conclusions. 
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I  Wreby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

•  AUGUST    24  1982 

m  its  meetmg  of  .  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  tne  Commission  is  desirous  of  effecting  tne  agreed 
settlement  of  the  electric  rate  litigation  with  tne  airlines,  but 
the  airlines  have  not  yet  signalled  their  acceptance  of  tne  proposed 
settlement  interpretation,  and 

WHEREAS,  good  cause  appearing,   the  Commission  extends  until 
August  31,  1932  the  time  for  the  airlines  to  express  their  written 
acceptance,  and,  time  being  of  the  essence,  has  passed  a 
"prospective"  and  retrospective"  rate  resolution,  one  of  which  is  to 
take  effect  depending  on  whether  written  acceptance  is  received  from 
tne  airlines  on  or  prior   to  August  31,   1982,   NOW,  THEREFORE,   IT  IS 
RESOLVED,  that  in  adopting  the  prospective  and  retrospective 
versions  of  electric  rate  schedules  for  direct  use  power  to  airline 
tenants  and  general  use  power  to  the  San  Francisco  International 
Airport,   the  Secretary  is  instructed  to  hold  tne  said  resolutions 
until  the  close  of  business  on  August  31,  1982,  and,  on  instructions 
of  the  General  Manager  of  Public  Utilities  and  approval  of  the  Cicy 
Attorney,   if  the  airlines  have  provided  written  acceptance  of  the 
interpretation  of  the  proposed  settlement  expressed  in  Commission 
Resolution  No.  adopted  in  executive  session  August  5, 

1982,  shall  forward  Resolution  No.      .h^zP-lfA-   (Prospective)  to 
the  Board  of  Supervisors,  in  whicn  event  Resolution  No.    fr?>-0 ZSf 
(Retrospective)   shall  be  deemed  inoperative,  and  in  the  alternative 
BE  IT  FURTHER 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  at  the  close  of  business  on  August  31,  1982,  the 
Secretary,  on  instructions  of  tne  General  Manager  of  Public 
Utilities  and  approval  of  the  City  Attorney,   if  the  airlines  have 
not  so  provided  written  acceptance  of  the  said  interpretation  of  the 
proposed  settlement,  shall  forward  to  the  Board  of  Supervisors 

Resolution  No.  23rd>A*l_  (Retrospective )  ,   in  whicn  event 

Resolution  No.   ---frjfrgftjEf  (Prospective)   shall  be  deemed 

inoperative . 


/  hereby  certify  that  the  farego.ng  rcolution  was  adopted  by  the  Public  Utilities  Commission 
U22C    at  i,s  meting  of  A^UST     2  4  1982 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


82^0356 


RESOLVED,  That  this  Commission  on 
the  recommendation  of  the  General  Manager  of 
Public  Utilities,  Department  Managers,  and  the 
City  Attorney,  hereby  approves  compromise 
settlements,  month  of  July,   1982,  total  amount 
billed:   $2,9  81.67,  total  Compromise  settlements 
$2,175.89:,  and  aproves  collections,  month  of 
July,   1982,  amount  of  $4,421.53,   for  payment 
of  damage  claims  which  the  Municipal  Railway 
has  against  miscellaneous  debtors,  per  lists 
dated  August  6,  1982. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  us  m«,ine  o,  AUGUST    24J982  _ 


Secretary. 


y,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


82-0357 


WHEREAS,  Under  Hetch  Hetcny  Water  and  Power 
Contract  No.  663,  Tunnels  and  Pipelines,  General  Repairs, 
San  Joaquin  Pipelines  Ho.  1  and  No.  2,  Raise  Valve  boxes, 
bids  were  received  and  opened  publicly  on  August  12, 
1982;  and 

WHEBEAS,  It  has  been  determined  that  the 
low  bidder,  Allen  Construction  Co.,  does  not  possess 
the  required  Contractor's  License  to  perform  the  work 
under  the  contract;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards 
Hetch  Hetcny  Water  and  Power  Contract  No.  683,  Tunnels 
and  Pipelines,  General  Repairs,  San  Joaquin  Pipelines 
No.  1  and  No.  2,  Raise  Valve  Boxes,  in  the  amount  of 
$23,395  for  Alternate  C,  to  the  second  low  bidder, 
Chas.  I.  Cunningnam  Co.,  P0  0.  Box  425,  Oakdale, 
California,  95361,  and  rejects  the  low  bid  and  all 
other  bids. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

AUGUST    2  4  1982 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 

RESOLUTION  No  02-0358 


RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  as 
follows ; 

HETCH  HETCHY  CONTRACT  NO.  621 
CATHODIC  PROTECTION 
SAN  JOAQUIN  PIPELINES 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project  is 
hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1(b)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
August  28,  1980  and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST      24  1982_ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


8%rQ3SB 


WHEREAS,  the  State  of  California,  Department  of  Water 
Resources,  Division  of  Safety  of  Dams,  has  recommended  that  the 
Lower  Crystal  Springs  Dam  and  Reservoir  outlet  system  be  evaluated 
for  structural  stability  under  seismic  loading;  and 

WHEREAS  the  expertise  and  services  of  consulting 
engineering  firm  are  required  to  perform  the  seismic  analysis  due 
to  the  lack  of  available  personnel  within  the  Utilities  Engineering 
Bureau;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Utilities  Engineering  Bureau  to  advertise,  interview,  select,  and 
recommend  to  this  Commission  a  suitable  consulting  engineering  firm 
to  provide  the  required  engineering  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   AUGUST    24  1982 


Secretary,  Public  Utilities  Commishon 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No' 


82^0360 


WHEREAS,  The  Transit  Power  Improvement  Program  of  Hetch 
Hetchy  Water  and  Power  for  the  San  Francisco  Municipal  Railway 
includes  the  acquisition  of  new  electrical  substation  facilities; 

WHEREAS ,  This  Commission  by  Resolution  No.  79-0426 
^dfon  October  23,  1979,  approved  a  Letter  of  Intent  with 
PGandE  for  the  acquisition  of  certain  existing  electric  substation 
equipment  at  PGandE  Stations  E,  F   (Marina)   and  N;  and  UDSZ-^2-on 

<-    ^m^AS^  VS**63*  has  agreed  to  sell  and  convey  said  equip- 
ment to  the  City  for  Six  Hundred-Ninety  Eight  Thousand,  Nine  Hundred- 
Ten  and  No/100  Dollars   ($698,910.00);  and  Hundred 

o-,  ™  WHEREAS ,  These  funds  are  available  in  Appropriation 
No.   32-00-00-33-701-336131-2299-001-01;  and  PP™priation 

for  fhp  fn^?^S\Th!  ?^uisition  of  this  equipment  is  necessary 
for  the  fulfillment  of  the  Power  Improvement  Program;  and 

k         WHEREAS ,  The  approval  for  acquisition  of  this  equipment 
has  been  requested  from  the  Urban  Mass  Transportation  Administration; 

WHEREAS,  The  proposed  Agreement  for  the  acquisition  of  the 
SEE??;1  doeS.no^  contain  the  ful^  Patent,  copyright  and  trademark 
indemnity  required  by  the  Administrative  Code  and  approval  of  the 
modification  is  required  from  the  Board  of  Supervisors;  and 

of  hh.    WHEREAS ,  The  proposed  Agreement  provides  that  after  transfer 
*L$tt  % City  will  indemnify  and  hold  harmless  PG&E,  its  officers, 

a?fsina^nTem?  °ye-S  against  a11  loss •  damage,  expense  and  liability 
arising  out  of  or  in  any  way  connected  with  City's  ownership  ODeration 
and  maintenance  of  the  equipment,  except  as  arises  f™m  thePso?e  nlju- 
gence  or  willfull  misconduct  of  PG&E,  its  officers,  agents  o^eSplwees 
or  as  arises  from  any  negligence  or  willful  misconduct  of  PG&E^  its 
nni    K'igentS.°r  employees  arising  on  real  property  adjacent  to  that 
hold  harm^.^i^^^  Wil1  be  S6?*'  and  »PP"?al  of  the  indemnity  and 
ttirefSS  22  it  squired  fro*  the  Board  of  Supervisors;  now, 

nf  fh^c  ~  RESOLVED ,  That  this  Commission  approves  the  acquisition 
of  this  equipment  from  Pacific  Gas  and  Electric  Company  for  the  sum 

nnn?      T.oo^1^  Eight  Thousand,  Nine  Hundred-Ten^nd  No/100 
Dollars   ($698,910.00);  and  be  it  further  W 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCI6CO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  requests  the  Board  of 
Supervisors  approve  the  language  of  the  Agreement  relating  to 
55      t*. coPYright  and  trademark  indemnity,  and  approve  the  language 
of  the  indemnity  and  hold  harmless  clause;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  Agreement, 
subject  to  the  Board  of  Supervisors  approval  referred  to  hereinbefore, 
authorizes  the  General  Manager  of  Public  Utilities  to  execute  the 
Agreement  and  requests  the  Purchaser  of  Supplies  to  effect  said 
equipment  acquisition,  subject  to  concurrence  by  the  Urban  Mass 
Transportation  Administration. 


7  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  AUGUST     2  4  1982 


Secretary,  Public  V tilities^Comrrttssion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,   the  Municipal  Railway  operates  a  diesel  bus  fleet 
including  391  General  Motors  coaches  purchased  in  1969;  and 

WHEREAS,   all  these  General  Motors  diesel  coaches  have  now 
surpassed  the  average  age  recommended  for  replacement  of  twelve 
years;  and 

WHEREAS,   these  diesel  coaches  require  extra  maintenance  and 
are  still  not  reliable  to  meet  scheduled  service  needs  for  the 
Municipal  Railway;  and 

WHEREAS,   the  PUC  is  undertaking  a  comprehensive  diesel  bus 
replacement  and  rehabilitation  program  designed  to  insure  ade- 
quate bus  availability  to  serve  projected  Muni  demand  for  the 
next  ten  years;  and 

WHEREAS,   the  first  component  of  that  comprehensive  program 
is  the  total  rehabilitation  of  195  General  Motors  coaches;  and 

WHEREAS,    the  complete  rehabilitation  will   include  recondi- 
tioning of  the  power  module,  brakes,   suspensions,   front  and  rear 
door  assemblies,   and  repair  of  interior  and  exterior  body  damaqe; 
and 

WHEREAS,   the  rehabilitation  of  each  coach  will  cost  an  av- 
erage of  approximately  $55,000  depending  on  the  extent  of  each 
coach's  damage;  and 

WHEREAS,   the  PUC  has  applied  for  UMTA  Section  5  caDital  as- 
sistance to  finance  the  rehabilitation  of  approximately' 65  diesel 
coaches;  and 

WHEREAS,    further   federal   funding  for  the  remaining  130  coach 
rehabs  recommended  is  uncertain  due  to  current  Administration 
cutbacks  and  other  regional  bus  needs;   now,   therefore  be  it 

RESOLVED,    that  the  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Municipal  Railway  Sup- 
plemental Appropriation  in  the  amount  of  $7,200,000  from  any 
legally  available  funds  to  rehabilitate   130  Municipal  Railway 
diesel  coaches  not  funded  by  federal  capital  assistance  grants. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comr 
at  its  meeting  of    AUGUST     2  4J982 


Secretary,  Public  Utiliti 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


82^0362 


WHEREAS,  the  State  Transit  Assistance  (STA)  funds  is  created 
pursuant  to  Public  Utilities  Sections  93310  et  seq.;  and 

WHEREAS,   the  State  Transit  Assistance  fund  makes  funds  avail- 
able pursuant  to  PUC  Section  99314.5  for  allocation  to  eligible 
claimants  to  support  approved  transit  projects;  and 

WHEREAS,  prospective  claimants  are  those  operators,  cities, 
and  counties  eligible  to  claim  Transportation  Development  Act  (TDA) 
funds  pursuant  to  PUC  Sections   99260  et  seq.;  and 

WHEREAS,  the  Public  Utilities  Commission,  City  and  County  of 
San  Francisco  has  coordinated  its  STA  Fund  II  and  III  claims  with 
the  other  eligible  claimants  in  the  county;  and 

WHEREAS,    $85,635  of  State  Transit  Assistance   funds  allocated 
to  the  San  Francisco  Municipal  Railway  by  MTC  Resolution  S82-1028 
for  Municipal  Railway  planning  and  capital  improvement  projects 
in  FY  1981-82  are  not  needed  to  complete  these  projects;  and 

WHEREAS,   these  monies  could  be  used  instead  to  hire  a  profes- 
sional consultant  to  assist  in  the  implementation  of  the  LRV  train- 
lining  project;   now,   therefore  be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  $85,635  of  1982-83  State  Transit  Assistance  funds  re- 
programmed  from  prior  years  to  hire  a  professional  consultant  to 
assist  in  the  implementation  of  the  LRV  trainlining  project;  and 
be  it  further 

RESOLVED,    that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  may  be  required  by  MTC  with  respect  to  this 
request . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

4   AUGUST    24  1982 


ecretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


82-0363 


WHEREAS ,   The  San  Francisco  Municipal  Railway  and  the  Transnort 
Workers  Union,   Local  250-A,    inaugurated  their  Joint  JoorT 
Management  Board   (JLMB)   on  May  20,    1982;  and 

WHEREAS,   This  JLMB  is  the  first  such  cooperative  effort  between 
labor  and  management  in  the  transit  industry  in  the  United  States; 

WHEREAS,   Proper  establishment  of  the  JLMB  working  committees  and 
Task  Forces  requires  the  assistance  of  persons  with  labor/ 
management  experience,   group  facilitation  and  training  skills, 
skill"  and     admlniStrative  capabilities,   and  program  development 

WHEREAS,   Such  skilled  persons  must  serve  the  JLMB  as  independent 
third  parties,    serving  without  bias  toward  either  labor  or 
management;  and 

WHEREAS,   Municipal  Railway  management  and  TWU  Local  250-A 
f^heseloHtionn  anf"7  interviewed,  and  selected 

perform 'thfdnt^f"^  ^  ^  W"  Browni^'  the  Consultants  will 
perform  the  duties  as  outlined  in  this  Agreement;  and 

g^aliffcat?nn?nSUltantS  P°SSeSS  311  the  Professional  skills  and 
support;   and       neC6SSary  t0  provide  the  ™  with  excellent  staff 

WHEREAS,   Such  staff  services  have  been  funded  in  the  1982-83 
Municipal  Railway  budget;   now,   therefore,   be  it 


the 


I  (wrebji  urtify  that  the  foregoing  rejoluticm  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  »/„  AUGUST     <)  j  jjq-  

Secretory,  Puofrc  Utilities  Com^tij^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 


RESOLUTION  No 


82-0364 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  and 
Metromedia,   Inc.   entered  into  a  transit  advertising  agreement  dated 
April  27,   1976;  and 

WHEREAS,  A  Modification  &  Consent  to  Assignment  to  New  York 
Subways  Advertising  Company,   Inc.   was  entered  into  on  February  22, 
1980,   and  that  such  modification  extended  the  term  of  the  agreement 
to  July  1,   1982;   and  S 

WHEREAS,  The  Commission  authorized  a  further  extension  of  the 
term  of  the  agreement  to  October  31,   1982;  and 

WHEREAS,  The  Commission  desires  to  extend  the  term  of  the 
agreement  until  January  1,   1983,   and  that  during  the  remaining  term 
of  this  agreement,   the  Commission  wishes  to  increase  the  revenues 
returned  to  the  City;   now,   therefore,  be  it 

RESOLVED,  That  the  Commission  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  negotiate  an  amendment  of 
the  present  Transit  Advertising  Agreement  with  New  York  Subways 
Advertising  Company,   Inc.,   extending  the  term  of  the  agreement  to 
January  1,   1983;   and,  be  it  further 

RESOLVED,  That  this  amendment  shall  require  New  York  Subways 
Advertising  Company,   Inc.   to  pay  the  City  Fifty  Percent   (50%)  of 
all  gross  revenues  on  billings  from  the  sale  of  transit  advertising. 


/  hereby  certify  that  the  foregoing  resoluUon  was  adopted  by  the  Public  UtiUties  Commission 
at  its  meeting  of  AUGUST      24  1982 


Secretary,  Public  Utilities  Comnw^n^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No' 


82-03G5 


WHEREAS,  The  San  Francisco  Municipal  Railway's  Cable  Car  Barn  will 
be  closed  down  for  reconstruction  for  a  period  of  approximately  20 
months  beginning  October,  1982,  and 

WHEREAS,  the  Cable  Car  Museum  owned  by  the  Pacific  Coast  Chapter  of 
the  Railway  and  Locomotive  Historical  Society  which  is  housed  in  the  Car 
Barn  must  be  moved  out  for  the  duration  of  the  reconstruction  period, 
and 

WHEREAS,  the  City  has  agreed  to  move  the  museum  into  storage  at  Pier 
70  along  with  cable  cars  and  other  contents  of  the  barn  between  September 
22  -  October  3,  unless  other  arrangements  can  be  made  for  storage  of  the 
museum,  and 

WHEREAS,  Embarcadero  Center  has  offered  the  museum  4,800  square  feet 
of  rent-free  space  on  the  podium  level  of  Embarcadero  4  for  the  purpose  of 
housing  the  museum  during  the  shutdown,  and 

WHEREAS,  without  the  offer  of  Embarcadero  4,  the  City  would  be 
responsible  for  the  entire  cost  of  moving  the  museum  into  and  out  of 
Pier  70,  and 

WHEREAS,  swift  action  is  needed  in  order  to  affect  the  moving  date 
reqU1red  by  Embarcadero  Center  of  September  1-10,  be  it  therefore 

RESOLVED  that  the  San  Francisco  Public  Utilities  Commission 
authorizes  the  General  Manager  of  the  Public  Utilities  Commission  to 
negotiate  and  sign  an  agreement  with  Embarcadero  Center  and  the  Railway 
and  Locomotive  Historical  Society  whereby  Embarcadero  Center  will  move 
the  museum  into  Embarcadero  4  by  September  10th  at  Embarcadero  Center's 
expense  and  the  City  will  be  solely  responsible  for  moving  the  museum 
out  of  Embarcadero  Center  and  back  into  the  Car  Barn  at  such  time  as  the 
car  barn  is  ready  for  occupancy  by  the  museum. 


/  hereby  certify  that  the  forgoing  solution  was  adopted  by  the  Public  UtiUties  Commission 
at  its  meeting  of  

AUGUST    2  4  1982 


Secretary,  Public  Utilities  6^tm 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


82-0366 


WHEREAS,  Proposition  13,  the  Water  Resources  Conservation 
ballotTa^^  **'  Wil1  ^  0n  the  N°Vember  2<  1982°statewide 


and  ^^oT^ 

present  and  future  generations  of  CaliforniansTand 

WHEREAS ,  Under  the  City  and  County  of  San  Francisco's 
water  rights  and  the  existing  water  code,  Prooosition  13 
will  not  preclude  development  of  the  Hetch  Setchy  System 
to  ^capacity  of  400  million  gallons  daily,  ^therefore , 

its  suoporfof  Stated  Utilities  Commission  expresses 

Conslrvatfon  f  J         ' ProPosltlon  the  Water  Resources 

conservation  and  Efficiency  Act,  on  the  November  2,  1982 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     2  4  1982 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

SPECIAL  JOINT  MEETING 
OF 

PUBLIC   UTILITIES  COMMISSION 
AND 

PLANNING  COMMISSION 
WITH 

DIRECTOR  OF  PUBLIC  WORKS 
August  24,  1982 
Room  282,   City  Hall 
5:00  P.M. 
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H.   Welton  Flynn,  President 
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Peter  McCrea 
John  M.  Sanger 
Thomas  Hsieh 


DEPARTMENTS 
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Administration 

Financial  Management 

Information  Systems 

Performance  Monitoring 

Energy  Conservation 


Richard  Sklar 
GENERAL  MANAGER 


Romaine  A.  Smith 
SECRETARY 


82-177 


Call   to  Order:      5:11  P.M. 

Present:     Public  Utilities  Commission: 
President  H.   Welton  Flynn 
Vice  President  Nancy  Lenvin 
Commissioner  Peter  McCrea 
Commissioner  John  Sanger 
Commissioner  Thomas  Hsieh 

City  Planning  Commission: 
Susan  Bierman 
Norman  Karasick 
Eugene  Kelleher 
Jerome  Klein 
C.  Mackey  Salazar 

Director  of  Public  Works: 
Jeffrey  Lee 

Absent:       City  Planning  Commission: 

Toby  Rosenblatt,   Yoshio  Nakashima 

Presiding:       H    Welton  Flynn,  President 
Public  Utilities  Commission 


SuiU^^:-^  ^  of  the  Secretary 


82-0367 


On  motion  of  Sanger,   seconded  by  Hsieh 
the  following  resolution  was  adopted! 

Initiating  a  procedure,  by  meeting  in  ioint 

^nd^nty^or^n^ra^cf St6r  H  °?  ^  Cit* 
of  the  MunicfparRSay500  ^  the  5"Year  Plan 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 
thf  Secretary  SFT^S^-  ^  ^  <*«~  - 


******* 


state'rrhal  tne^ssuTtTbf  C°-"sion, 
of  Supervisors  be  asked  to  reverse  !ts  U)      ShaU  the  Bo«d 

shall  be  no  tracks  on  Market  Street     f        ^  Stand  that  the" 
Van  Ness  Avenue;  and    (2?  shall  ?hf  n      T  ^  Ferry  ^Wing  to 
to  reverse  its  stand  that  there      an^     °f  SuPervisors  be  asked 
-lands  from  the  Perry  Buil^g  to^Ne™ 

K'»2£2  L^th^r^hf olpL^me^fof ^i"catwr'kSaid  ^  3 
Market  Street  Beautif ication  Proiect  and  «  °tn  co»Plete  the 

Railway  can  rewire  Market  Strelt^helunic^l  St^t^ 


82-178 


Plan  calls  for  four  transit  lanes  and  loading  islands  on  Market 
Street.      In  addition,    there  is  the  issue  of  the  tracks  The 
Board  of  Supervisors  has  previously  requested  that  the  Public 
Utilities  Commission  not  take  any  action  on  the  streetcar  tracks 
or  the  loading  islands  without  consulting  with  them. 

^•Erickson^ summarized  the  Market  Street  Design/Planning  Study, 
by  DKS  Associates,   consultant.     The  study  presents  three 
alternatives  for  transit  and  traffic  lanes  on  Market  Street 
Alternative  A— with  streetcars,  weave  all  tracks;  Alternative 
B— without  streetcars,  weave  lanes;     Alternative  C— with 
streetcars,  keep  good  track/weave  new  track. 

Mr.  Sklar  said  that  the  proposed  streetcar  line  for  Market 
Street   (the  F  line)    will  only  operate  if  the  E-line  is 
implemented  along  The  Embarcadero. 

President  Flynn  opened  the  meeting  for  public  comments.  An 
unidentified  speaker  spoke  in  favor  of  removing  the  tracks  and 
loading  islands  from  Market  Street. 

Mr     Maurice  Klebolt,  President,  Cap/Trans,   Spoke  in  favor  of 
making  Market  Street  a  transit  street  and  retaining  the  tracks 
ana  islands . 

Mr.   Charles  Rosbaugh,   Transit  Chair  of  the  Eureka  Valley 
Promotion  Association,   supported  keeping  the  tracks  so  that 
options  would  be  open  to  increase  transit  service  to  downtown. 

Mr.   Peter  Ehrlich,   a  Municipal  Railway  driver,  supported 
retaining  the  tracks.     He  said  the  operation  of  old  streetcars 
on  the  J-lme  has  been  a  huge  success. 

Mr.   Steve  Taber,  representing  the  ad  hoc  Market  Street  Streetcar 
Committee,   spoke  in  support  of  keeping  the  tracks  and  streetcars 
to  serve  the  growing  number  of  office  workers,  and  residents 
living  near  Market  Street.     He  urged  consideration  of  retaining 
streetcar  service  west  of  Van  Ness  Avenue. 

Mr.   Mario  Campi  said  that  in  1963  he  was  commissioned,   as  an 
architect,    to  design  Market  Street.     The  design  placed  transit 
services  underground  and  the  surface  was  to  be  used  for  pedestrian 
purposes.     Now,  we  are  going  back  to  where  we  started. 

Mr.  Norman  Rolfe,   representing  San  Francisco  Tomorrow,  urged  the 
adoption  of  Alternative  C,  which  would  keep  the  tracks  and  make 
maximum  use  of  those  tracks  that  are  in  good  condition. 

Mr.  Bruce  Marshall  of  the  San  Francisco  Muni  Coalition,  supp 
continued  and  expanded  rail  service  on  Market  Street  and  als 
electric  trolley  service. 

Mr.   Arthur  Moore  supported  retaining  the  tracks  and  all  streetcars 

Mr     Joseph  Freedman  said  that  he  was  in  favor  of  the  proposal 
to  keep  the  tracks  and  the  islands. 

Mr.    Phillip  Hoffman  said  that  other  cities  are  reopening  their 
tram  systems.     We  have  a  priceless  asset  here  that  we  don't 
want   to  throw  away. 


orted 
o 


82-179 


Mr.  Mike  Muensh  said  that  it  would  be  a  crime  to  get  rid  of  the 
tracks  now. 


Mr.  Louis  Coombs  said  that  the  City  has  a  duty  to  serve  its 
residents.  Those  people  living  near  Market  Street  want  the 
streetcars  retained. 

Mr.  Frank  Scheiffler  said  that  the  carrying  capacity  of  the 
streetcar  line  is  not  needed.     He  said  that  he  doesn't  see  how 
this  line  can  pay  for  itself. 

Mr.  Mike  Levin  spoke  in  favor  of  retaining  the  tracks. 

Clarence  Fisher  said  that  the  Muni  Metro  system  is  too  crowded 
now.     Another  alternative  is  needed. 

Mr.  Bart  Kooler  suggested  repairing  and  retaining  the  PCC  cars 
and  the  tracks. 

Mr.   Paul  Godeau,  Chairman  of  the  Peninsula  Commuters  Action 
Committee,   said  that  retaining  streetcar  service  on  Market 
Street  will  provide  connections  to  other  regional  systems  and 
will  allow  people  coming  into  the  downtown  area  to  move  around. 

Commissioner  Bierman  expressed  concern  about  the  area  west  of 
Van  Ness  Avenue  and,  also,  retaining  the  intent  of  the  Market 
Street  Beautif ication  Plan. 

Commissioner  McCrea  stated  that  Market  Street  should  be  accessible 
to  people,   not  cars.     Tearing  up  the  rails  would  be  a  serious 
mistake . 

Commissioner  Sanger  amended  the  resolution  to  refer  to  a  Civic 
Center  terminus  rather     than  a  Civic  Center  access  loop  and  to 
define  the  area  covered  by  the  resolution  as  Market  Street 
east  of  Van  Ness  Avenue.     Commissioner  Sanger  then  moved  adoption 
ot  the  resolution,   as  amended.     Commissioner  Hsieh  seconded.  The 
resolution  was  unanimously  adopted  by  the  Public  Utilities 
Commission . 

The  Planning  Commission  unanimously  adopted  the  same  resolution. 

Mr.   Jeffrey  Lee,   Director  of  Public  Works,   requested  that  staff 
investigate  the  Bay  Area  Rapid  Transit  District's  (BART) 
financial  responsibility  for  resurfacing  the  street. 

Commissioner  Sanger  requested  that  this  project  be  rep 
to  both  Commissions,   either  jointly  or  separately,  so 
the  details  can  be  discussed. 


resented 
that 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      6:44  P.M. 


82-180 


PUBLIC  UTILITIES*  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


80*0367 


WHEREAS,   The  Board  of  Supervisors  of  the  City  and  County 
of  San  Francisco,   as  part  of  the  Market  Street  Beautif ication 
Program,   adopted  by  Resolution  116-68,   a  schematic  plan  for 
Market  Street  that  envisioned  a  50'    four-lane  street  without 
overhead  wires  or  passenger  loading  islands,  and 

WHEREAS,   The  Board  of  Supervisors,   acknowledging  changes 
in  conditions  and  criteria  governing  sound  policy  for  transit 
operations  did,  by  Resolution  213-78,  amend  its  Resolution 
116-68  by  deleting  from  said  Resolution  Section  5,  which  reads 
"Restrict  all  transit  vehicles  utilizing  the  surface  of 
Market  Street  to  vehicles  not  requiring  overhead  trolley  wires 
and 

WHEREAS,   The  Board  of  Supervisors,    in  Resolution  213-78, 
further  resolved,  as  a  matter  of  policy,   to  support  the 
progressive  expansion,"   ...   of  San  Francisco's  electrically 
powered  transit  system  as  a  primary  means  of  reducing  air  and 
noise  pollution , optimizing  the  use  of  the  City's  electrical 
facilities,  and  enhancing  the  quality  of  public  transportation 
in  San  Francisco";  and 

WHEREAS,   The  Board  of  Supervisors,    in  Resolution  846-79 
urged"...   the  Public  Utilities  Commission  not  to  remove  the 
existing  surface  streetcar  tracks  and  passenger  islands  on 
Market  Street  until  such  time  that  the  Light  Rail  Vehicle 
System  is  providing  adequate  and  reliable  transit  service"; 
and 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS ,  The  Board  of  Supervisors,   in  Resolution  846-79 
requested  that"... the  Public  Utilities  Commission  to  seek 
prior  approval  by  this  Board  of  Supervisors  before  the  surfac< 
streetcar  tracks  and  passenger  islands  are  removed  from 
Market  Street";  and 

WHEREAS,   The  Board  of  Supervisors,    in  Resolution  240-81, 
authorized  the  General  Manager  of  the  Public  Utilities 
Commission,  on  behalf  of  the  Transportation  Policy  Group,  to 
apply  for  funds  for  the  Market  Street  Urban  Initiatives  Plan- 
ning and  Design  programs;  and 

WHEREAS,   Said  Market  Street  study  was  to,   among  other 
things,   investigate  the  issues  and  opportunities  regarding 
the  future  of  streetcar  tracks  on  Market  Street  and  the 
completion  of  the  Market  Street  Beautif ication  program;  and 

WHEREAS,   The  Board  of  Supervisors,    in  Resolution  896-81, 
urged  the  Mayor  to  request  tne  Public  Utilities  Commission 
create  a  temporary  streetcar  line  on  a  route  from  the  Civic 
Center  to  the  Embarcadero  and  around  to  Fisherman's  Wharf 
during  the  time  of  the  Cable  Car  reconstruction;  and 

WHEREAS,   The  Board  of  Supervisors,    in  Resolution  896-81, 
requested,   "That  the  Public  Utilities  Commission  report  to 
the  Board  of  Supervisors  on  the  feasibility,   cost  and  route 
which  would  be  appropriate  for  such  line,   giving  appropriate 
consideration  to  utilizing  vintage  streetcars  as  described 
in  the  1978  Citizens  Advisory  Panel  on  Transportation  Improve- 
ment Study.";  and 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  The  Planning  Commission,  by  authority  of  the 
City  Charter,   is  charged  with  adopting  and  maintaining  a 
master  plan  which" ...  shall  show  the  general  location, 
character,  and  extent  of  existing  and  proposed  street  rail- 
way,..."; now,  therefore,  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  and 
Planning  Commission,  meeting  in  joint  session  on  the  draft 
Market  Street  Design/Planning  Study,  and  having  reviewed  the 
Study,   taken  testimony  in  an  open  hearing  and  considered  the 
options  confronting  the  City  and  County  of  San  Francisco  on 
the  future  of  the  Market  Street  streetcar  tracks,  do  hereby 
recommend  that  the  Board  of  Supervisors  amend  their  Resolution 
116-68,   to  retain  and  rehabilitate  the  streetcar  tracks  on 
Market  Street,  with  necessary  access  trackage  to  maintenance 
facilities,   a  Civic  Center  Terminus,   a  connection  to  the 
proposed  Embarcadero  "E"   streetcar  line,   and  be  it  further 

RESOLVED,   That  the  Public  Utilities  Commission  and 
Planning  Commission,  meeting  in  joint  session,  hereby  recommend 
that  the  Board  of  Supervisors  amend  their  Resolution  116-68, 
to  permit  passenger  loading  islands  on  Market  Street,  designed 
in  a  safe  and  aesthetic  manner  that  is  compatible  with  the 
Market  Street  Beautif ication  program,   to  enable  Market  Street 
to  serve  four  lanes  of  transit  operations,  as  necessary,  East 
of  Van  Ness  Avenue,  and  be  it  further 


« 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,   That  the  Public  Utilities  Commission  and 
Planning  Commission,  meeting  in  joint  session,  hereby 
initiate  a  process  of  plan  refinement,  public  workshops 
and  public  hearings,  with  intent  to  work  towards  the  orderly 
amendment  of  the  Master  Plan  of  the  City  and  County  of 
San  Francisco  and  the  5-Year  Plan  of  the  Municipal  Railway 
to  reflect  the  concept  of  an  historic  streetcar  line  operated 
along  Market  Street  from  the  vicinity  of  the  Civic  Center 
to  a  connection  with  the  proposed  Embarcadero  "E"  line 
streetcar . 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 'AUGUST  ^  2  4  1982 


Secretary,  Public  Utilities  Commission 


